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OF  THE 


0iiimissi0ncrs  0f  tk  ^tatc  hospital  for  Snsane, 


Tho  Commissioners  appointed  by  the  Act  of  April  Id,  1<S(58, 
to  select  a site  and  build  a Hospital  for  the  Insane  of  the  District 
comj)Osed  of  the  counties  of  Monroe,  Carbon,  Pike,  A’ayne,  8us- 
cjuehanna,  Wyoming,  Luzerne,  Columbia,  Montour,  Sullivan, 
Bradford,  Lycoming,  Tioga,  Clinton,  Centre,  Clearfield,  Elk,  Ca- 
meron, ^PKeaii  and  Potter,  respectfully  report,  that,  as  soon  as 
practicable  after  their  appointment,  they  met  and  organized  on 
-April  23,  1868,  Ijy  the  appointmeut  of  Dr.  Traill  Green  as  Presi- 
dent, and  Dr.  John  Curwen  as  Secretary.  They  selected  John 
McArthur  Jr.  of  Philadelphia,  an  architect  of  experiemie  an.l  dis- 
tinction, as  their  Architect  to  prepare  the  plans  and  s])ecific.itions, 
as  required  by  the  law. 

They  also  directed  Dr.  Curwen  to  make  a preliminary  explora- 
tion ot  the  district  with  the  view  of  examining  the  ditferent  local- 
ities for  the  Institution,  and  to  report  at  a subsequent  meeting. 

At  their  meeting  on  TJay  21,  1868,  they  aj)pointed  as  ."superin- 
tendent and  Physician,  Dr.  S.  S.  Schultz,  known  to  them  as  a 
gentleman  of  high  character  and  eminent  abilities,  for  his  thorough 
knowledge  of  the  treatment  of  the  insane,  'from  his  connection  for 
many  years  with  the  State  Lunatic  Hospital  at  Harrisburg,  for  his 
superior  attainments  as  a physician  drawn  from  his  experience  of 


several  yeai-s  in  the  army  and  pi4(^iee,  and  also  for  his 

excellent  business  qualifications,  all  combining  to  make  him  .all 
they  could  desire  in  one- caljiedi  to ; responsible  <pb^ 
sition.  ' _ .. 

The  Secretary  was  also  directed  to  invite  His  Excellency  Gov. 
Geary,  the  Senate  Committee  on  Charitable  Institutions,  (Hon. 
\V.  Worthington,  Hon.  R.  Ex’rett  and  Prof.  J.  P.  Wickersham,) 
INliss  Dix,  J)r.  Thomas  S.  Kirkbride  and  other  Superintendents  of 
Hospitals  for  the  Insane,  to  accompany  them  in  their  exploration 
of  the  district,  and  to  vi  ve  them  the  benefit  of  their  counsel  and 
advice  in  the  selection  of  the  proper  location  for  the  Hospital. 

Certain  well  settled  principles  in  regal'd  to  the  location  of  a hos- 
pital for  the  Insane  guided  the  Commissioners  in  their  selection. 

It  is  now  universally  admitted  by  all  who  have  given  attention  to 
the  subject  that  an  institution  should  be  as  near,  as  may  be,  to  the 
centre  of  the  po[)ulation  of  the  district ; that  it  should  be  at  a point 
conveniently  accessilile  by  Railroad  from  all  parts  of  the  district, 
and  connected  with  the  places  from  which  the  heavy  supplies,  such 
as  coal,  groceries  and  such  articles  may  be  most  readily  procured 
at  the  best  prices  for  the  Institution ; that  it  should  be  in  a rich 
agricultural  di.strict,  so  as  most  conveniently  and  at  the  lowest  price 
to  obtain  Hour,  grain  and  articles  of  produce  generally  demanded 
bv  the  wants  of  such  establishments:  and  that  from  such  a popula- 
tion may  be  drawm  the  majority  ol  those  who  may  be  engaged  for 
the  various  positions  in  the  Institution;  these,  with  other  things 


which  have  a strong;  bearing;  on  the  administration  and 


propel 


management  of  an  institution  designed  to  accommodate  so  large  a 
number  of  persons,  were  jirominently  before  the  minds  of  the  Com- 
missioners, -when  the  selection  was  made,  and  thev  endeavored  to 
the  best  of  their  ability  to  secure  the  site  combining  the  greate.st 
number  of  these,  and  from  the  fact  that  their  selection  was  endors- 
ed and  approved  by  all  those  whose  advice  and  counsel  they  sought, 
they  felt  convinced  that  they  had  made  a judicious  selection. 

The  Commissioners  started  on  June  Ki,  1<SG8  to  examine  the 
various  locations  to  which  their  attention  had  been  directed,  and 
were  accompanied  by  His  Excellency  Gov.  Geary,  Hon.  W.  Wor- 
thington, Speaker  of  the  Senate,  Hon.  R.  Errett,  Senator  from  Al- 
legheny county,  (members  of  the  Conirnittec  on  Charitable  Institii- 


tions,)  Dr.  Thomas  S.  Kirkbride,  Dr.  Isaac  Ray,  Miss  Dix,  Dr. 
S.  S.  Schultz  and  John  McArthur  Jr.,  Esq.,  Architect. 

They  first  visited  the  farm  in  the  neighborhood  of  Williamsport, 
to  which  their  attention  had  been  directed,  then  to  Danville, 
Rloonvsburg,  and  Wilkes  Carre,  at  which  latter  place  Gov.  Geary, 
Hon.  R.  Errett  and  Dr.  T.  S.  Kirkbride  were  obliged,  in  conse- 
quence of  previous  engagements,  to  leave  them.  Leaving  Wilkes 
15arre,  the  Commissioners  visited  Tunkhannock,  Athens,  Towan- 
da.  Lock  Haven  and  Bellefonte.  These  places  were  all  to  which 
they  were  invited,  and  all  the  points  at  these  places  were  carefully 
examined.  The  most  courteous  attention  and  every  facility  for  the 
promotion  of  the  object  of  their  visit  was  extended  to  the  (Commis- 
sioners at  each  of  the  jilaces  visited. 

On  their  return  to  Harrisburg  on  July  2,  18G8  they  made  their 
report  to  Gov.  Geary,  which  was  promptly  approved  by  him,  and 
is  as  follows:  “ The  Commissioners  me^  at  Harrisburg  July  2, 

1868,  all  the  members  present,  after  a carel'ul  and  extended  exa- 
mination of  a number  of  farms  brouo’ht  to  their  notice  at  M'illiams- 
port,  Danville,  Bloomsburg,  ^Vilkes  Barre,  Tunkhannock,  Athens, 
Towanda  and  Bellefonte,  and  adopted  the  following  resolution  as 
expressive  of  their  choice,  to  be  presented  to  the  Governor  for  his 
approval:  Resolved,  that  the  Commissioners,  having  visited  the 

following  described  farms,  \[z ; the  farm  at  B’illiamsport  of  250 
acres,  125  clear  and  125  wood,  mountain  slope  and  very  stony, 
with  water  to  be  furnished  by  the  Williamsport  Mhxter  Company, 
and  the  price  thirty -seven  thousand  four  hundred  dollars;  the 
Waller  fiirin  at  Bloomsburg  of  270  acres,  of  which  2J0  are  cleared, 
at  a cost  of  twenty-seven  thousand  dollars,  and  the  Snyder  farm  of 
25i>  acres,  for  thirty  thousand  dollars,  with  a very  high  hill,  about 
JOO  ft.,  site  exposed  to  the  north  winds,  and  not  sufficient  breadth 
in  front  of  the  woods  without  cutting  away  the  trees  or  expensive 
grading ; the  Shoemaker  farm,  near  Wilkes  Barre,  of  250  acres, 
for  forty  thousand  dollars,  but  with  no  level  sufficient  for  the  build- 
ing except  by  expemsive  grading;  the  Jones  farm,  for  thirty-five 
thousand  dollars,  with  no  good  site  for  building;  the  AGn  Scoyc 
property,  of  250  acres,  for  thirty- five  thousand  dollars,  but  two 
public  roads  intersect  the  plot  where  the  building  must  necessarily 
be  located ; the  Goble  farm,  with  no  site,  too  remote  and  very 
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rough ; at  Tiuikhannock,  the  Bardwell  farm  with  Gardner  addition, 
265  acres,  for  twenty-six  thousand  five  hundred  dollars,  and  the 
Jenkins  and  Hight  farm,  of  250  acres,  for  twenty-eight  thousand 
■seven  hundred  and  fifty  dollars,  no  railroad  facilities  and  couse- 
(|uent  difficulty  of  access,  and  not  sufficient  mechanical  or  manu- 
facturing facilities  in  the  place;  at  Athens,  in  Bradford  county,  a 
fine  farm  with  many  advantages,  but  too  near  the  iN^ew  York  line 
and  Towanda,  inaccessible  by  Bail  Eoad  at  this  time  from  the 
greater  part  of  the  district;  at  Bellefonte,  a fine  farm^  gnd  abundant 
water,  and  possessed  of  many  other  advantages,  but  too  difficult 
of  access  from  the  greater  part  of  the  district;  at  Danville  a fine 
farm,  with  superior  and  extensive  plateau  for  the  building,  one 
liundred  and  one  feet  above  the  river,  250  acres,  with  fine  barn 
and  orchard,  spring  water  sufficient  for  cooking  and  drinking, 
canal  and  rail  road  through  part  of  the  premises,  but  not  so  situa- 
ted as  to  interfere  with  t^e  interests  of  the  Institution ; stone,  brick- 
clay  and  sand  on  the  premises,  lime  convenient,  centre  of  rail  road 
fiicilities  from  all  parts  of  the  district  and  very  near  the  centre  of 
population:  a large  town  with  abundant  manufacturing  and  me- 
chanical facilities;  price  of  the  property,  twenty -six  thousand  dol- 
lars; and  after  a careful  examination  of  these  different  farms,  they 
have  unanimously  selected  the  farm  at  Danville,  as  in  all  respects 
most  suitable  for  the  purposes  of  the  new  Hospital  for  the  Insane, 
established  by  the  Act  of  Assembly  of  April  13,  1868. 

J.  A.  EEED,  I 

JOHN  CUEWEY,  V 

July  2,  1868.  TEAILL  GEEEN,  j 

Commissioners  of  the  new  Hospital  for  the  Insane. 
Approved  July  2,  1868. 

JOHN^  W.  GEAEA^,  Governor. 

It  is  projier  in  this  connection  to  state,  that  acting  under  the 
advice  of  the  gentlemen  named  above,  the  Commissioners  decided 
not  to  give  more  than  thirty  thousand  dollars  for  any  farm  for  the 
purpo.se  required. 

The  price  actually  paid  by  the  Commi.ssiouers  for  the  farm  se- 
lected, was  twenty-six  thousand  six  hundred  dollars,  the  citizens 
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of  Danville  having  veiy  liberally  contributed  sixteen  thousand  one 
hundred  and  twenty-three  dollars  and  twelve  cents. 

An  agreement  was  made  with  W.  W.  Pinneo  ot  Danville,  at 
the  rate  of  one  dollar  and  sixty  cents  a perch,  delivered  on  the 
ground  at  the  building,  for  all  the  stone  which  might  be  required 
for  the  building  to  be  ei’ected,  and  also  for  any  brick  clay  whicu 
mio-ht  be  needed,  at  the  rate  of  twenty-five  cents  for  every  thousand 
brick. 

Imniediatek'^  on  obtaining  possession  of  the  tarm,  the  Commis- 
sioners directed  the  Superintendent,  Dr.  S.  S.  Schultz,  to  lay  out, 
grade  and  macadamize  the  road  of  approach  to  the  building,  and 
also  a road  to  the  rear  of  the  building,  so  that  all  the  materials, 
for  building,  &c.,  could  be  drawn  to  the  ground  in  the  easiest  man- 
ner. Th.e  road  to  the  front  of  the  Institution  has  been  graded  with 
a grade  of  2°,  and  macadamized  to  a point  from  which  it  can  be  finish- 
ed at  anytime  the  necessities  of  the  Hospitakmay  require.  The  road 
to  the  rear,  has  also  been  graded  in  nearly  its  whole  length,  and 
some  stone  also  put  on  that.  The  main  sewer  from  the  building 
has  also  been  built  to  the  extent  of  six  hundred  feet,  down  to  the 
canal,  so  that  as  soon  as  the  water  is  drawn  from  the  canal,  the  iron 
pipes  mav  be  put  under  it,  and  then  the  other  part  to  the  river 
may  be  finished  without  delay.  This  sewer  is  of  brick,  built  in 
the  most  approved  manner,  but  for  that  part  under  the  rail  road 
and  under  the  canal,  it  was  thought  most  prudent  to  put  in  large 
iron  pipe,  so  as  to  avoid  any  danger  from  leaks  at  these  points, 
caused  by  the  jarring  of  heavy  coal  trains,  or  from  injury  in  clean- 
ing the  canal. 

Parties  are  now  engaged  in  sinking  a large  Avell  at  the  rear  ot 
the  centre  building,  to  secure  a large  supply  of  fresh  water  for 
drinking  and  cooking  purposes,  that  for  bathing,  washing  and  such 
purposes,  being  obtained  from  the  river,  or  it  may  be  this  well  will 
give  sufficient  for  all. 

The  plans  for  the  building,  drawn  as  the  law  required,  in  strict 
accordance  with  the  propositions  on  construction  of  Hospitals  for 
the  Insane,  adopted  by  the  Association  of  hledical  Superintendents 
of  American  Institutions  for  the  Insane,  were  approved  by  Gov. 
Geai’y  on  October  28,  18G8,  and  proposals  were  issued  for  contracts 
for  the  erection  of  the  building,  in  the  following  form; 
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P E O P 0 S A T>  S . 

The  Commissioners  ap2)ointed  by  the  Senate  and  House  of  Eejircsenta- 
tives  of  the  Commonwealth  of  Pennsylvania,  for  the  purpose  of  locating 
and  building  a Hospital  for  the  Insane  for  tlie  Nortliern  District  of  Penn- 
sylvania, having  selected  a site  on  the  Sus(]uehanna  river  in  the  vicinity 
of  Danville,  Montour  county,  Pennsylvania,  will  receive  proposals  until 
Tuesday,  November  21,  1868,  at  noon,  for  the  erection  and  construction 
of  a Hospital  with  all  the  appurtenances  upon  said  site,  in  accordance 
with  the  plans  and  specifications  of  John  Mc.Vrthur.  jr.  arcliitect.  ado])t('d 
by  them  and  approved  by  the  Governor. 

'I'he  plans  and  specifications  can  be  examined  at  the  office  of  the  Archi- 
tect, No.  205  South  Sixth  street,  Pluladelirhia,  every  day  (^except  Sunday 
between  the  hours  of  nine  A.  31.,  and  five  P.  iM..  until  the  time  above 
mentioned  for  receiving  bids. 

Parties  making  projjosals  mu.st  furnish  sureties,  whose  responsibility  to 
the  amount  of  $10,000  shall  be  certified  to  before  a justice  of  the  peace, 
that  they  will,  in  case  their  bid  is  accepted,  enter  into  a contract,  within 
ten  days  Ifom  the  time  of  opening  the  liids,  with  satisfactory  security  to 
the  amount  of  $25,000.  that  the  same  will  be  fulfilled  in  a com])lete  anil 
satisfac t( )ry  manner. 

Proposals  to  be  considered  must  be  in  accordance  with  the  printed  form 
adopted  by  the  Commissioners,  which  can  be  obtained  from  either  of  the 
Commissioners,  the  Superintendent  of  the  Hospital,  or  at  the  office  of  the 
Architect. 

All  bidders  desiring  information  of  the  site  are  referred  to  Dr  S.  S. 
Schultz,  Superintendent  of  the  Hospital  at  Danville. 

Proposals  must  be  marked  as  such  and  sent  to  Isaac  X.  Grier,  Esip. 
Danville,  Pennsylvania,  in  whose  office  the  bids  will  Vm  opened  in  prescjice 
of  such  bidders  as  may  be  ^n'esent  on  the  evening  of  Tuesdav,  November 
24,  1868.  ‘ ■ 

The  Commissioners  reserve  the  right  at  their  discretion  to  reject  any 
or  all  bids  not  deemed  to  the  interest  of  the  Commonwealth,  or  otherwise 
satisfactory  to  them. 

JOSEPH  A.  REED. 

'I'RAILL  GREEN, 

JOHN  CURWEN, 

Oct.  30,  1868.  Commissioners. 

The  form  in  wliich  the  projiosals  were  required  to  be  made,  wa.s 
as  follows: 


FORM  OF  PROPOSAL. 


November 1868. 

We  the  undersigned,  agree  to  erect  and  complete  the  proposed  new  Hos- 
pital (with  its  appurtenances)  for  the  Insane,  for  the  Northern  District  of 
Pennsylvania,  upon  the  site  selected  by  the  Commissioners  for  the  same,  at 
Danville,  Montour  County,  Pa.,  in  strict  accordance  with  the  plans  and 
specifications  of  John  McArthur,  junior,  architect,  either  expressed  or 
implied,  and  according  to  the  following  terms,  namely : 

First.  We  agree  to  erect  and  complete  the  entire  Centre  Building,  and 
Engine  House,  and  first  lateral  wing,  with  fii’St  transverse  wing  (two  wings 
in  all,)  on  one  side  of  the  Centre  Building,  with  all  their  appurtenances, 
for  the  sum  and  consideration  of  Dollars,  and  within  a period  of 
months  from  the  signing  of  the  contract  for  the  same. 

Second  We  agree  to  erect  and  complete  the  entire  Centre  Building 
and  Engine  House,  also  all  the  wings  on  one  side  of  the  Centre  liuilding, 
(except  the  wing  for  excited  p itients,)  with  all  their  appurtenances,  for 
the  sum  and  consideration  of  Collars,  and  within  a period  of 

months  from  the  signing  of  the  (contract  for  the  same. 

'1'hird.  M e agree  to  erect  and  complete  the  entire  Centre  Building  and 
Engine  House;  also  all  the  Wings  on  one  side  of  the  Centre  Building, 
Avith  all  their  appurtenances,  for  the  sum  and  consideration  of 
Dollars,  and  within  a period  of  nionths  from  the  signing  of  the  con- 

tract for  the  same. 

Fourth.  We  agree  to  erect  and  complete  the  entire  Centre  Building 
and  Engine  House ; also  the  first  Lateral  and  first  Traverse  Wings,  two 
on  each  side  of  the  Centre  Building,  (four  Avings  in  all,)  with  all  their 
appurtenances  for  the  sum  and  consideration  of  Dollars,  and 

Avithin  a period  of  months  aft(U  the  signing  of  the  contract  for 

the  same. 

Fifth.  agree  to  erect  and  complete  the  whole  of  the  Wings  on  one 
side  of  the  Centre  Building,  together  with  the  Engine  House,  with  their 
appurtenances,  for  the  stun  and  consideration  of  Dollars,  and 

within  a ])criod  of  months  after  the  signing  of  the  contract  f jr 

the  same. 

Sixth.  M'e  agree  to  erect  and  complete  the  entire  Hospital,  with  all 
its  appurtenances  as  drawn  and  specified  by -John  McArthur,  junior,  arch- 
itect, for  the  sum  and  consideration  of  Dollars,  and  within  a period 

ot  months  from  the  signing  of  the  contract  for  the  same.  The 
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Commissioners  to  have  the  right  to  suspend  the  work  and  annul  the  con- 
tracts at  any  of  the  points  named  in  the  above  six  propositions,  upon  the 
payment  of  the  several  sums  therein  specified  for  the  execution  of  each  of 
them. 

Seal,  h 

>■  Contractors. 

Seal.  ) 

Seal,  h 

y Securities. 

Se.vl  ) 

N ovember 1 8 1 >8 . 

I'ersonally  a])peared  before  me  .fustice  of  the  Peace  in  and  h)r 

the  County  of  , who  being  according  to  law,  dutn  depose  and 

say.  that  tliey  do  bind  themselves  in  the  sum  of  Ten  Thousand  Dollars, 
(10, ()()(),)  as  sureties  for  the  faithful  perforuiauce  of  all  the  rerpurements 
relating  to  tlie  above  proposals,  which  are  contained  in  tlie  invitation  for 
Proposals  for  the  erection  and  completion  of  an  Hospital  for  the  Insane 
for  tile  ITorthern  District  of  l^ennsylvania.  hereunto  annexed. 

The  proposals  received,  three  in  number,  not  being  such  as  the 
Commissioners  felt  authorized  in  justice  to  the  Commonwealth  to 
accept,  they  adjourned  to  meet  in  Harrisburg  on  December  9,  18G8, 
and  having  given  permission  to  all  the  parties  then  bidding  to  mo- 
dify their  bids,  thus  making  them  in  reality  new  bids,  tiiey  also 
considered  themselves  j ustified  in  accepting  a proposal  from  anothei- 
party  who  had  not  had  any  opportunity  of  knowing  what  the  pre- 
vious bids  were. 

The  Commissioners  decided  that  they  would  contract  only  for  so 
much  as  could  be  constructed  for  the  sum  named  in  the  bill,  the 
two  lateral  and  two  transverse  wings,  having  accommodation  for 
one  hundred  and  sixty  male  patients.  It  was  found  that  these 
parts  could  be  put  up  for  $225,000,  and  they  resolved  at  first  to 
enter  into  a contract  for  the  erection  of  these  parts  with  Mr.  R.  J. 
Dobbins,  builder  of  Philadelphia,  whose  bid  was  much  lower  than 
any  other,  but  after  consulting  with  Gov.  Geary  and  other  gentle- 
men, whose  advice  they  had  followed  in  all  their  previous  action, 
they  decided  to  postpone  all  further  arrangements  until  the  Legis- 
lature should  have  definitely  decided  how  much  they  would  be 
willing  to  have  erected. 
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All  the  work  thus  far  done  has  been  in  the  most  substantial  man- 
ner so  as  to  save  further  outlay  for  the  purpose  in  future,  except 
so  far  as  may  be  necessary  to  keep  the  same  in  proper  repair. 

The  Commissioners  selected  the  First  National  Bank  of  Dan- 
ville as  their  Treasurer,  so  that  they  might  be  relieved  of  the  ne- 
cessity of  handling  any  part  of  the  money,  and  all  money  paid  out 
has  been  by  a check  drawn  on  that  bank  directly  to  the  order  of 
the  person  to  whom  the  money  was  due,  except  where  wages  and 
other  bills  for  work  done  was  paid  by  Dr.  S.  S.  Schultz,  Superin- 
tendent, to  whom  the  orders  were  given  for  that  purpose. 

The  Treasurer’s  statement,  and  also  the  detailed  statement  of  Dr. 
S.  S*  Schultz,  Superintendent,  for  money  paid  out  for  work  done 
and  materials  i'urnished,  are  herewith  submitted  in  detail.  Of  the 
amount  in  the  hands  of  the  Treasurer,  the  greater  part  will  be  i*e- 
quired  for  the  payment  for  stone  and  other  materials  contracted  for 
and  to  be  delivered  on  the  ground  preparatory  to  commencing  op- 
erations in  the  spring,  and  also  for  the  ])ayment  of  the  salaries  of 
the  Superintendent  and  Architect. 

The  Commissioners  have  endeavored  to  do  all  in  their  power  to 
hasten  the  progress  of  the  building,  and  to  have  everything  done 
in  strict  accordance  with  the  law,  under  which  they  were  acting, 
and  to  the  best  interests  of  the  Commonwealth,  and  they  earnestly 
hope  that  your  Excellency  and  the  Legislature  will  be  enabled  in 
your  wisdom  to  furnish  them  the  means  which  will  put  it  in  their 
power  to  have  certain  parts  of  the  Hospital  prepared  for  the  recep- 
tion of  patients  at  the  earliest  practicable  period. 

JOSEPH  A.  REED, 
TRAILL  GREEN, 
JOHN  CURWEN. 

January  1st,  1869. 
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TREASURER’S  STATEMENT. 

Firxf  Xational  Bank  of  Danville^  Treasurer  in  account  with  Jos.  A.  Reed,, 
Train  Gree-n,  and  John  Cvrwcn,  Qommissi oners  of  the  State  Hospital 
for  the  Insane,  Danville,  Da,. 

DR. 

1868. 

•July  24  To  cliecks  on  Harrisburg,  . . ^30,000  00 

25.  To  check  of  Isaac  X.  Hrier,  . 400  00 

Nov.  17.  To  checks  on  Harri.shurg,  . . 20,000  00 


■«50,400  00 


1868. 

•July  25.  I >y check — -W.  \V.  Ihnneo,  ibr  Earui,  §27,000  00 
Aug.  22.  “ “ .1.  A.  drier,  expenses  of 

conveyancing,  seai-ches,  recording 
of  deeds.  &c.,  . . . 166  10 

Sept.  23.  Ry  check — S.  S.  Schnltz,  fco  pay  wa- 
ges, Ac  , . . 1,000  00 

Oct.  23.  Ry  t'heck  — S.  S.  Schultz,  to  pay  wa- 
ges. Ac..  ....  1,500  OO 

Nov.  25.  Ry  check — S S.  Scduillz,  (juirters’  sal- 
ary.   500  00 

25.  Ry  check — S.  S Schnllz.  to  ])ay  wa- 
ges and  uiatei’ials,  . . . 3,000  00 

20.  Ry  check — .1.  Cuiuven,  advertising  for 

])roposals,  ....  247  00 

Dec.  3.  Ry  check — Stuart  A .Jack,  for  laying 

brick  in  sewer,  . . . 273  65 

U).  Ry  check — .lohn  Mc.Vrthur.  .Jr  , foi' 

jU’ofes-sional  services,  . . 1,000  00 


Dec.  10.  Ralance, 


.§34,()86  75 
15.713  25 

§50,400  00 


A.  P.  FOWLER,  Oashiek. 


Danville.  Ra..,  Dec.  U), 
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SUPER! NTENDENT'S  ST ATEM ENT 

OF  EXPENSES. 

Grading  for  Roadsi,  . . . . ‘ 

. $2,254  m 

Macadamizing,  ..... 

660  00 

Pigging  well, 

552  49 i 

Lumber  and  carpenter’s  work, 

56  69 

Lime,  ....■■■• 

S 6 75 

Brick.  ....... 

657  08 

Stone,  ....... 

78  40 

Cement,  ....... 

200  00 

942  26 

Surveying  and  Engineering. 

171  00 

Smithing.  ....... 

13  11 

Tools,  spikes,  nails.  &c.,  .... 

44  42 

Excavating  for  sewer  and  laying  same. 

875  96 

Advertising, 

364  50 

Postage,  ....... 

.$10  3 7 

Revenue  stam])S,  ...... 

3 42 

.''tatiorierv,  ....... 

4 20 

17  99 

M’ooden  pumji  for  farm  liou.se. 

50  05 
$6,003  00  J 

S.  S.  SCHULTZ, 

SUPERINTENDK.NT. 

Of  this  amount  $247  for  advertising,  and  $i 

J73  05  for  laying  sewer, 

were  not  expended  through  me. 

S. 

X)n^ 
I8i^-  ^"1 


y?^r-  ^A-c 


OLi‘'t  rz'tL^  ) 


•Pi 


SiMTC  ktOim.  BOSTON 


REPORT. 


To  HIS  Excellency  JOHN  W.  GEARY, 

Governor  of  Pennsylvania : 

Sir  : — The  Commissioners  for  the  erection  of  the  Hospital  for 
the  Insane  for  the  Northern  District  of  Pennsylvania,  at  Danville, 
respectfully  present  their  second  report. 

As  soon  as  practicable  after  the  appropriation  for  the  erection  of 
the  hospital  had  been  decided  on  by  the  Legislature,  the  Commis- 
sioners held  a meeting  and  decided  to  commence  at  once  the  exca- 
vation for  the  foundation  of  the  centre  building,  and  a longitudinal 
and  transverse  section  on  each  side,  and  at  the  same  time  invited 
proposals  for  the  laying  of  the  stone  and  of  the  brick,  and  also  for 
making  the  window  and  door  frames,  and  such  other  carpenter 
work  as  would  be  requisite  to  put  the  building  under  roof. 

The  proposals  for  the  stone  work,  brick  work  and  carpenter 
work,  were  opened  on  June  23,  1869.  The  proposals  were  all 
made  on  printed  forms  furnished  by  the  Commissioners,  copies  of 
which  accompany  this  report. 

STONE  WORK. 

Hippie,  Raysor  & Co. ; all  stone  work  at  $7  a perch. 

Isaac  Siegfried : all  the  foundation,  cellar  and  interior  stone 
work,  at  the  rate  of  $7  a perch ; all  the  broken  range  work  for 
base,  at  the  rate  of  $7  50  per  perch  ; all  the  exterior  walls  at  the 
rate  of  $7  per  perch;  25  cubic  feet  to  constitute  a perch.  All 
openings  to  be  deducted,  and  no  extra  allowance  of  any  kind,  as 
for  corners,  jambs,  Ac. 
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Jesse  Fisher  : all  the  foundation,  cellar  and  interior  stone  work, 
at  the  rate  of  |6  per  perch  ; all  the  broken  range  work  for  base,  at 
the  rate  of  $6  50  per  perch;  and  all  the  exterior  walls  at  the  rate 
of  $6  per  jicrch ; 25  cubic  feet  to  constitute  a perch.  All  open- 
ings to  be  deducted,  and  no  extra  allowance  of  any  kind,  as  for 
corners,  jambs,  Ac. 

A.  S.  Philips  : all  the  foundation,  cellar  and  interior  stone  work, 
at  the  rate  of  $5  50  per  perch ; all  the  broken  range  work  for 
base,  at  the  rate  of  $5  50  per  perch  ; all  the  exterior  walls  at  the 
rate  of  $7  25  per  perch  ; 25  cubic  feet  to  constitute  a perch.  All 
openings  to  be  deducted,  and  no  extra  allowance  of  any  kind,  as 
for  corners,  jambs,  &c. 

Hiram  Young : all  the  foundation,  cellar  and  interior  stone 
work,  at  the  rate  of  $4  95  per  perch ; all  the  broken  range  work 
for  base,  at  the  rate  of  cutting  extra  per  perch ; all  the  exterior 
walls  at  the  rate  of  $8  25  per  perch  ; 25  cubic  feet  to  constitute  a 
pei’ch,  mason’s  measurement : I have  no  time  to  make  calculations 
taking  openings  out,  therefore  have  calculated  at  mason’s  measure- 
ment solid. 

Thomas  Haigh  & Co. : all  work  at  ^5  75  per  perch. 

J.  \j.  Vastine  ; all  the  foundation,  cellar  and  interior  stone  work, 
at  the  rate  of  $4  50  per  perch ; furnish  the  lime,  sand  and  water, 
and  the  State  to  find  the  scalfolding ; all  the  broken  range  work 
for  base,  at  the  rate  of  $5  per  perch ; all  the  exterior  walls  at  the 
rate  of  $5  50  per  perch ; 25  cubic  feet  to  constitute  a perch.  All 
openings  to  be  deducted,  and  no  extra  allowance  of  any  kind,  as 
for  corners,  jambs,  &c. 

David  Roberts  : all  the  foundation,  cellar  and  interior  stone 
work,  at  the  rate  of  $4  85  per  perch ; all  the  broken  range  work 
for  base,  at  the  rate  of  $5  per  perch ; all  the  exterior  walls  at  the 
rate  of  $5  13  per  perch;  25  cubic  feet  to  constitute  a perch.  All 
openings  to  be  deducted,  and  no  extra  allowance  of  any  kind,  as 
for  corners,  jambs,  &c.  This  does  not  include  the  cost  of  material 
for  scaffolding,  for  the  reason  that  I suppose  such  will  be  furnished. 

Jonathan  Hulley : all  the  foundation,  cellar  and  interior  stone 
work,  at  the  rate  of  $3  35  per  perch  ; all  the  broken  range  work 
for  base,  at  the  rate  of  $6  45  per  perch ; all  the  exterior  walls  at 

- I • «4. 
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the  rate  of  $4  40  per  perch ; 25  cubic  feet  to  constitute  a perch. 
All  openings  to  be  deducted,  and  no  extra  allowance  of  any  kind, 
as  for  corners,  jambs,  &c. 

C.  S.  Books  and  Isaac  Araraerraan  : all  the  foundation,  cellar 
and  interior  stone  work,  at  the  rate  of  Sd  25  ]ier  perch ; all  the 
broken  range  work  for  base,  at  the  rate  of  ^5  50  per  perch  ; al  1 
the  exterior  walls  at  the  rate  of  $2  75  per  perch ; 25  cubic  feet  to 
constitute  a perch.  All  openings  to  be  deducted  and  no  extra  al- 
lowance of  any  kind,  as  for  corners,  jambs,  &c. 

Messrs.  Books  and  Ammennan  being  the  lowest  bidders,  the 
contract  was  awarded  to  them,  but  they  declined  to  enter  into  a 
contract  on  these  terms,  and  the  contract  was  then  made  with 
Jonathan  Hulley  and  Samuel  Hulley,  who  subsequently,  with  the 
consent  of  the  Commissioners,  took  into  partnership  with  them  P. 
R.  Johnson. 

Security  was  required  for  the  faithful  performance  of  the  work, 
in  the  sum  of  fifteen  thousand  dollars. 

BRICK  WORK. 

Hippie,  Raysor  & Co. : agree  to  perform  all  the  brick  work  at 
the  rate  of  $8  per  thousand,  measured  in  the  wall. 

J.  L.  Vastine : at  the  rate  of  $7  75  per  thousand,  measured  in 
the  wall. 

Hiram  Young : at  the  rate  of  $7  68  per  thousand,  measured  in 
the  wall. 

A.  S.  Phillips : at  the  rate  of  $7  per  thousand,  measured  in  the 
wall. 

Francis  S.  Ruch : at  the  rate  of  $7  per  thousand,  measured  in 
the  wall. 

Thomas  Haigh  & Co. : at  the  rate  of  6 7 5 per  thousand,  meas- 
ured in  the  wall. 

Richard  Clendinning:  at  the  rate  of  $6  15  per  thousand,  meas- 
ured in  the  wall. 

Jonathan  Hulley  : at  the  rate  of  $5  95  per  thousand,  measiu'ed 
in  the  wall. 

Books  & Ammerman  : at  the  rate  of  $5  90  per  thousand,  meas- 
ured in  the  wall. 
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The  contract  for  the  brick  work  was  given  to  Messrs.  Books  & 
Ammerraan  as  the  lowest  bidders,  who  gave  security  in  the  sum  of 
ten  thousand  dollars  for  the  faithful  performance  of  their  contract. 

CARPENTER  WORK. 

Kline  & Fields : all  carpenter  and  other  work,  (mason,  brick 
and  iron  work  alone  excepted,)  and  find  all  materials  except  joists, 
required  to  enclose  the  proposed  new  Hos])ital,  &c.,  for  the  sum  of 
$99,000. 

Hijjple,  Raysor  & Co. : all  carpenter  work;  (as  required  by  the 
printed  bill,)  for  $50,300. 

Hippie,  Raysor  & Co. : all  window  and  door  frames,  and  set 
tliem  in  the  centre,  one  lateral  and  one  transerse  wing  on  each  side 
of  the  centre,  for  the  sum  of  $29,713. 

Thomas  Haigh  & Co.  : all  carpenter  work,  &c.,  (in  the  words 
of  the  printed  bill,)  $38,119. 

The  contract  for  the  carpenter  work  was  given  to  Messrs.  Thos. 
Haigh  & Co.,  who  gave  security  in  the  sum  of  fifteen  thousand  dol- 
lars for  the  faithful  performance  of  their  contract. 

In  all  the  contracts  a provision  has  been  inserted  by  which  the 
Commissioners  retain  twenty  per  cent  of  the  architect’s  monthly 
estimate  of  work  done,  until  the  completion  of  the  contract. 

The  excavation  for  the  foundation  was  so  far  advanced  that  the 
stone  masons  commenced  work  in  the  last  week  of  July. 

The  corner  stone  was  laid  on  August  26th,  1869,  by  Gov.  Geary, 
and  an  address,  appropriate  to  the  occasion,  was  delivered  by  Dr. 
Isaac  Ray,  of  Philadelphia. 

The  work  has  been  pushed  forward  with  as  much  rapidity  as  was 
consistent  with  its  thorough  execution,  and  the  whole  foundation 
of  the  parts  which  it  was  decided  to  build,  as  before  stated,  was 
finished  early  inNovember  so  far  as  to  include  the  cellar  windows, 
and  the  whole  has  been  carefully  covered  in  so  as  to  protect  it  from 
snow  and  rain. 

It  was  not  deemed  advisable  to  commence  any  part  of  the  in- 
terior brick  work,  as  it  would  not  have  been  practicable  to  carry 
it  up  to  any  given  height,  and  it  might  have  been  so  injured  by 
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the  frosts  of  winter  that  it  would  have  been  necessary  to  take  down 
either  the  whole  or  a part,  and  thus  have  added  to  the  expense  un- 
necessarily. 

It  may  be  stated  that  in  the  excavation  for  the  foundation  a slate 
rock  was  met  which  formed  a very  superior  foundation  for  the  ma- 
sonry, and  gave  also  a very  dry  and  excellent  cellar,  which  would 
in  no  place  hold  water. 

With  a view  to  an  early  commencement  of  work  in  the  spring, 
so  as  to  urge  the  building  forward  to  a completion,  the  Commis- 
sioners have  purchased  and  have  now  piled  up  on  the  ground  around 
the  building,  covered  in  to  preserve  them  from  the  snow  and  rain, 
twelve  hundred  thousand  (1,200,000)  brick,  and  they  have  also 
made  arrangements  with  other  parties  to  have  delivered  during  the 
coming  summer  two  millions  more  brick. 

The  window  frames  and  door  frames  are  already  in  such  a state 
of  forwardness  that  they  will  be  ready  by  the  close  of  the  winter, 
and  some  time  before  work  can  be  commenced. 

The  flooring  joist  are  also  prepared,  and  much  other  material  re- 
quired, either  on  hand  or  in  process  of  preparation,  so  that  it  is 
hoped  that  so  soon  as  the  weather  in  the  spring  will  permit,  the 
work  may  be  pushed  forward  so  that  the  whole  now  in  process  of 
construction  may  be  under  roof  by  the  close  of  the  year  1870. 

It  will  be  seen  by  the  detailed  statement  of  expenses,  which  ac- 
companies this  report,  that  the  amount  thus  far  expended  on  the 
building,  and  for  materials,  has  been  ^59,083  54,  and  the  Commis- 
missioners  estimate  that  an  appropriation  of  $100,000  will  be 
necessary  to  enable  them  to  place  the  building  in  such  a state  of 
forwardness  as  to  be  ready  for  the  heating  apparatus  and  other  fix- 
tures ; and  they  would  also  ask  that  $60,000  should  be  appropri- 
ated towards  the  completion  of  the  building  for  the  boilers,  laundry, 
gas  and  pump  house. 

Dr.  S.  S.  Schultz  has  in  the  most  faithful  and  careful  manner 
directed  the  whole  work,  and  has  given  entire  satisfaction  to  the 
Commissioners  by  his  earnest  desire  to  have  everything  done  in  the 
very  best  and  most  economical  manner. 

The  Commissioners  have  carefully  examined  the  accounts  and 
vouchers  for  all  money  expended,  and  find  them  all  correct.  They 
will  be  found  in  a detailed  statement  in  connection  with  this  report. 
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Hoping  that  the  work  tints  far  done  will  meet  the  approbatioi 
of  jonr  Excellency,  and  the  members  of  the  Legislature,  we  com 
mend  the  Hospital  to  your  earnest  attention,  and  hope  that  all  wil 
be  impressed  with  the  urgent  necessity  which  exists  for  the  earlies 
possible  completion  of  the  Institution,  that  thus  provisions  may  be 
made  for  the  proper  care  and  treatment  of  those  unfortunates  foi 
whom  at  this  time  no  adequate  provision  exists. 

TRAILL  GREEN, 

JOS.  A.  REED, 

JOHN  CUR  WEN, 

CoMMISSIONEES. 


Dec.  15,  1869. 
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First  National  Bank  of  Danville,  Treasurer,  in  account 
loith  Jos.  A.  Reed,  Traill  Green  and  John  Curwen, 
Commissioners  of  the  State  Hospital  for  the  Insane,  Dan- 
ville, Penn’ a : 

D R. 

1868.  Dec.  19.  To  Balance $15,713  25 

1869.  July  1.  To  Check  from  State  Treasurer 10,000  00 

Aug.  28.  Do.  do.  do 15,000  00 

Nov.  11.  Do.  do.  do 15,000  00 

Dec.  3.  Do.  do.  do 10,000  00 


$65,713  25 

C R. 

1869.  Jan.  7.  By  check.  Dr.  S.  S.  Schultz,  labor  and  materials $ 800  00 

7.  By  check,  John  McArthur,  Jr.,  Architect 1,500  00 

Feb.  10.  By  check,  Dr.  S.  S.  Schultz,  labor  and  materials 2,500  00 

Mar.  23.  By  check.  Dr.  S.  S.  Schultz,  salary 500  00 

23.  By  check,  W.  AV.  Pinneo,  stone 750  00 

24.  By  check,  Theo.  F.  Scheffer,  printing  report 50  76 

April  29.  By  check,  Dr.  S.  S.  Schultz,  labor  and  materials 1,000  00 

May  19.  By  check.  Dr.  S.  S.  Schultz,  salary 500  00 

19.  By  check.  Dr.  S.  S.  Schultz,  labor  and  materials 1,000  00 

June  3.  By  check.  Dr.  S.  S.  Schultz,  materials  and  excava’n,  2,000  00 

29.  By  check.  Dr.  S.  S.  Schultz,  materials  and  excava’n,  2,000  00 

July  13.  By  check.  Dr.  S S.  Schultz,  materials  and  excava’n,  4,000  00 

Aug.  13.  By  check.  Dr.  S.  S.  Schultz,  materials  and  excava’n,  2,000  00 

27.  By  check.  Dr.  S.  S.  Schultz,  salary 500  00 

27.  By  check,  W.  W.  Pinneo,  stone 1,304  10 

Sept.  2 By  check.  Dr.  S.  S.  Schultz,  materials  and  excava’n,  6,000  00 

3.  By  check,  P.  R.  Johnson,  stone  work 2,546  00 

7.  By  check,  Frazer  & Reehling,  sandstone  for  win- 
dow sills,  &c 181  88 

Oct.  5.  By  check,  Hawke  & Burwell,  stone  cutters 344  69 

5.  By  check,  Thomas  Haigh,  salary 200  00 

5.  By  check.  Dr.  S.  S.  Schultz,  materials  and  excava’n,  3,000  60 

5.  By  check,  A.  G.  Voris  & Co.,  carpenters 344  00 

5.  By  check,  P.  R.  Johnson,  stonemasons 3,190  84 

13.  By  check,  T.  F.  Scheffer,  printing  Dr.  Ray’s  address,  69  00 

16.  By  check,  Frazer  & Reehling,  sandstone 396  69 

Nov.  2.  By  check.  Dr.  S.  S.  Schultz,  materials  and  excava’n,  3,000  00 


Amount  carried  forward 


$39,678  25 
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Amount  brought  forward $39,678  25 

11.  By  check,  P.  R.  Johnson,  stonemasons 2,195  60 

11.  By  check,  Hawke  & Bnrwell.  stone-cutters 541  30 

11.  By  check,  A.  G.  Voris  & Co.,  carpenters 362  80 

11.  By  check.  Dr.  S.  S.  Schultz,  materials  and  grading,  5,000  00 

15.  By  check,  J.  McArthur,  Jr.,  architect 1,500  00 

15.  By  check,  Frazer  & Reehling,  sandstone 441  99 

20.  By  check,  Frazer  & Reehling,  sandstone 205  £3 

23.  By  check.  Dr.  S.  S.  Schultz,  salary 500  00 

Dec.  2.  By  check.  Dr.  S.  S.  Schultz,  materials 2,000  00 

2.  By  check,  W.  W.  Pinneo,  stone 5,310  40 

2.  By  check,  Hawke  & Burwell,  stone-cutters 484  07 

4.  By  check,  A.  G.  Voris  & Co.,  carpenters 813  60 

6.  By  check,  J.  X.  Grier,  counsellor’s  fees 50  00 


$59,083  54 

1869.  Dec.  11.  To  Balance 6,629  71 


$65,713  25 


A.  P.  FOWLER,  Cashier. 


8.  S.  Schultz,  M.  D.,  Superintendent,  in  account  icith  the  Com- 
missioners for  the  State  Hospital  for  the  Insane,  at  Dan- 
ville, Penn’ a : 


DR. 


1869.  .Tan.  2.  Balance  from  last  statement $ 17  64 

11.  By  check 800  00 

Feb.  18.  “ 2,500  00 

May  6.  “ 1,000  00 

22.  “ 1,000  00 

•June  5.  Rem  from  Tenant  House 10  00 

5.  By  check 2,000  00 

.luly  2.  “ 2,000  00 

14.  » 4,000  00 

Aug.  16.  “ 2,000  00 

Sept.  3.  “ 6,000  00 

Oct.  6.  “ 3,000  00 

Nov.  3.  “ 3,000  00 

12.  “ 5,000  00 

Dec.  2,  “ 200  00 

Product  of  Farm  sold 447  26 


$34,774  90 
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C R. 

Hardware,  smithing,  &c $ 666  74 

Lumber 2,403  53 

Iron  pipe 2,008  00 

Advertising 130  00 

Fright  on  and  handling  of  brick,  stone,  lumber,  terra  cotta  flues 4,338  90 

Brick 9,537  79 

Stone 53  30 

Excavation  for  sewer,  and  building,  making  roads,  grading,  and 

other  labor 11,954  30 

Grass  seed 4 20 

Carpenter’s  work  on  derricks,  sheds,  roofs  for  walls  and  brick 196  06 

Cement  and  lime 164  80 

Wheelwright  work 21  25 

Masons’  and  Bricklayers’  work  on  gutters  and  sewer 222  00 

Wooden  pump 60  00 

Expenses  of  corner-stone  laying 66  00 

Postage,  expressage,  I.  R.  stamps,  telegraphing 66  84 

Traveling  expenses 18  85 

Terra  cotta  flues 813  84 

Paint,  oil  and  painting 49  40 

Balance 2,009  10 


$34,774  90 


Statements  in  detail  of  these  expenses,  and  vouchers  therefor, 
are  enclosed  with  this  summary. 

S.  S.  SCHULTZ,  Sup’t. 

Danville,  Fa.,  Dec.  H,  1869. 


We,  the  undersigned  Commissioners,  having  examined  the  above 
account  of  Dr.  S.  S.  Schultz,  with  the  vouchers,  find  them  to  be 
correct  to  the  best  of  our  knowledge  and  belief. 

J.  A.  REED, 

TRAILL  GREEN. 
JOHN  CURWEN. 


December  15,  1869. 
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ADVEETISEMENT 

FOR  PROPOSALS  AND  FORMS  OF  PRINTED  BIDS  FOR  EACH  KIND  0 

WORK  TO  BE  DONE. 

Proposals  will  be  received  by  the  Commissioners  for  the  erectio 
of  the  Hospital  for  the  Insane  for  the  Northern  District,  at  Dar 
ville,  Penn’a,  until  6 p.  m.,  of  Tuesday,  June  22nd,  1869  for  th 
different  kinds  of  work  required  in  the  construction  of  said  Hos 
pital,  as  follows: 

1st. — For  the  stone  work  of  the  foundation  and  outer  walls  c 
the  superstructure,  and  such  other  stone  work  as  may  be  require 
to  be  laid  by  the  perch  ; the  contractor  to  furnish  all  materials  ex 
cept  stone,  and  the  whole  work  to  be  done  in  accordance  with  th 
plans  and  specifications  of  the  architect. 

2nd. — For  laying  by  the  thousand  the  brick  in  the  divisio; 
walls  ; the  contractor  to  furnish  all  the  materials  except  brick,  an^ 
the  work  to  be  done  in  accordance  with  the  specifications  of  th 
architect. 

3rd. — For  the  making  and  setting  up  by  contract,  of  all  the  win 
dow  frames  and  door  frames  of  the  best,  well  seasoned  materials 
in  accordance  with  the  plans,  drawings  and  specifications  of  th 
architect. 

4th. — For  all  carpenter  work  sufficient  to  put  the  building  unde 
roof,  to  be  done  in  accordance  with  the  plans  and  specifications  c 
the  architect. 

The  bidders  will  understand  that  all  the  work  must  be  done  subjec 
to  the  supervision,  inspection  and  approval  of  the  Superintender 
and  Commissioners,  and  that  they  will  be  required  to  give  securit 
satisfactory  to  the  Commissioners  for  the  prompt  execution  of  th 
work  in  strict  accordance  with  the  contracts ; and  also,  that  twent 
per  cent,  of  the  architect’s  monthly  estimate  of  work  done,  will  I 
retained  in  all  cases  until  the  complection  of  the  work. 

All  information  desired  may  be  obtained  of  Dr.  S.  S.  Schult; 
Danville,  Penn’a,  and  of  Jno.  McArthur,  Jr.,  Architect,  N 
205  South  Sixth  Street,  Philadelphia,  and  printed  forms  of  bic 
may  be  obtained  of  Dr.  S.  S.  Schultz. 

All  proposals,  “marked  proposals,”  must  be  sent  to  Doct( 
CuRWEN,  Harrisburg,  Pa. 

TRAILL  GREEN, 

JOS.  A.  REED, 

JOHN  CURWEN, 

Commissioner 
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PROPOSAL. 

The  undersigned  agrees  to  perform  all  the  mason  work,  required  for  the 
proposed  New  Hospital  for  the  Insane  for  the  Northern  District  of  Penn- 
sylvania, at  Danville,  in  accordance  with  the  specifications  of  John 
McArthur,  junior,  Architect,  and  in  conformity  with  the  advertisement 
of  the  Commissioners  for  Proposals,  dated  June  3rd,  1869,  herewith  an- 
nexed, namely : 

All  the  foundation,  cellar  and  interior  stone  work,  at  the  rate  of  $ 
per  perch. 

All  the  broken  range  works  for  base,  at  the  rate  of  $ per  perch, 

All  the  exterior  walls  at  the  rate  of  $ per  perch ; 25  cubic  feet 

to  constitute  a perch.  All  openings  to  be  deducted,  and  no  extra  allow- 
ance of  any  kind,  as  for  corners,  jambs,  etc. 

[seal.] 


Personally  appeared  before  me  Justice  of  the  Peace  in 

and  for  the  county  of  who  being  according  to  law,  doth 

depose  and  say  that  he  binds  himself  in  the  sum  of  $ as  surety 

for  the  faithful  performance  of  all  the  requirements  relating  to  the  above 
proposals,  which  are  contained  in  the  invitation  for  proposals  for  the  erec- 
tion of  an  Hospital  for  the  Insane,  at  Danville,  Pa. 


PROPOSAL. 

The  undersigned  agrees  to  perform  all  the  brick  work,  required  for  the 
proposed  New  Hospital  for  the  Insane  for  the  Northern  District  of  Penn- 
sylvania, at  Danville,  in  accordance  with  the  specifications  of  John 
McArthur,  junior.  Architect,  and  in  conformity  with  the  advertisement 
of  the  Commissioners  for  Proposals,  dated  June  3rd,  1869,  herewith  an- 
nexed , at  the  rate  of  $ per  thousand,  measured  in  the  wall. 

[seal] 

Personally  appeared  before  me  o Justice  of  the  Peace  in 

and  for  the  County  who  being  according  to  law,  doth 

depose  and  say  that  he  hinds  himself  in  the  sum  of  $ as  surety 

for  the  faithful  performance  of  all  the  requirements  relating  to  the  above 
proposals,  which  are  contained  in  the  invitation  for  proposals  for  the  erec- 
tion of  an  Hospital  for  the  Insane,  at  Danville,  Pa. 
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PROPOSAL. 

The  undersigned  agrees  to  perform  all  the  carpenters  and  other  work, 
(mason,  brick  and  iron  work,  alone  excepted,)  and  find  all  materials  ex- 
cept joists,  required  to  enclose  the  proposed  New  Hospital  for  the  Insane 
for  the  Northern  District  of  Pennsylvania,  at  Danville,  in  accordance  with 
the  specifications  of  John  McArthur,  junior,  Architect,  and  in  conformity 
with  the  advertisement  of  the  Commissioners  for  Proposals,  dated  June 
3rd,  1869,  herewith  annexed.  All  the  work  usually  painted,  to  have  one 
coat  of  best  white  lead  and  linseed  oil  priming ; for  the  sum  of  $ 

[seal] 

Personally  appeared  before  me  Justice  of  the  Peace  in 

and  for  the  County  of  who  being  according  to  law,  doth 

depose  and  say  that  he  binds  himself  in  the  sum  of  $ as  surety 

for  the  faithful  performance  of  all  the  requirements  relating  to  the  above 
proposals,  which  are  contained  in  the  invitation  for  proposals  for  the  erec- 
tion of  an  Hospital  for  the  Insane,  at  Danville,  Pa. 


^ Cl  K 

UnrL^vP^^^  $6^ 

^ L 5l,  .;-  >vr 

^REPORT. 


Hon.  W.  WORTHINGTON,  General  Agent  of  the  Board  of 
Public  Charities  of  Pennsylvania: 

Sir  : — The  Commissioners  for  the  erection  of  the  State  Hospital 
for  the  Insane,  at  Danville,  would  respectfully  present  their  third 
annual  report. 

As  soon  in  the  spring  as  the  weather  would  permit,  the  stone 
masons  and  brick  layers  commenced  work  on  the  superstructure  of 
the  Hospital,  and  it  has  been  pushed  forward  as  vigorously  as  pos- 
ible  during  the  summer  and  fall,  so  that  now  the  Commissioners 
are  able  to  report  that  the  wings  extending  north  and  south  from 
the  centre  building  are  under  roof;  that  the  transverse  sections  at 
the  end  of  these  wings,  and  parallel  with  the  centre  building,  arc 
now  being  roofed  in,  and  that  the  centre  building  will  be  ready  for 
the  roof  in  the  course  of  a few  weeks. 

The  centre  building  will  contain  the  offices  for  the  transaction 
of  the  business  of  the  Hospital,  with  apartments  for  the  Superin- 
tendent and  the  other  officers  required  ; the  rooms  for  the  recep- 
tion of  patients  and  the  accommodation  of  those  who  may  visit 
the  inmates;  the  kitchen  and  storerooms,  with  sleeping  apart- 
ments for  those  employed  in  the  domestic  management  of  the 
institution ; the  chapel  for  religious  services  and  for  the  accommo- 
dation of  the  patients  for  lectures,  magic  lantern  exhibitions,  &c. ; 
the  apothecary  shop,  and  all  other  offices  and  conveniences  which 
have  been  found  necessary  for  the  proper  management  of  such 
institutions.  The  wings  have  the  rooms  for  patients  and  their 
attendants  on  each  of  the  three  floors,  with  the  sitting  rooms,  dining 
rooms,  bath  rooms,  &c.,  some  of  which  are  iiulqdcd  in  the  trans- 


verse  sections  which  are  designed  to  connect  those  wings  with  th 
others  extending  beyondL^rn  the  fourth  story  of  thes 

transverse  sections  are  me  infirmaries  for  those  who  may  be  sic 


and  require  special  care  and  treatine^  , 

The“window  and  d^r'irames  were  all  made  during  last  winte 


and  spring,  so  that  they  were  nearly  all  ready  before  the  work  wa 
commenced. 

The  Commissioners  believe  that  the  work  thus  far  done  will  no 
fail  to  meet  the  approval  of  those  who  will  carefully  inspect  it 
and  every  part  has  been  done  in  the  best  manner,  and  at  the  mos 


reasonable  rates. 


The  Commissioners  regret  that  the  amount  asked  for  by  then 
for  the  purpose  of  putting  up  the  boiler  house  and  having  tin 
boilers  made  during  the  summer  just  passed  was  not  appropriated 
as  it  would  have  enabled  them  to  have  had  the  institution  read) 
for  occupation  by  patients  in  the  fall  of  1871;  but  that  hope,  thej 
fear,  cannot  now  be  realized,  as  it  will  be  almost  impossible  t( 
have  the  boilers  built,  the  steam  apparatus  put  in  order,  and  the 
building  in  other  respects  prepared  for  occupation  at  so  early  t 
perifjd.  This  is  very  much  to  be  regretted,  as  the  demand  for  i 
on  the  part  of  a large  number  of  persons  really  needing  its  car( 
and  treatment  is  very  great,  and  is  steadily  increasing,  so  that  b) 
the  time  it  can  be  ready,  very  many  will  have  passed  beyond  th( 
stage  of  restoration  and  become  chronic,  and  will,  most  probably 
require  to  be  maintained  in  some  institution  during  the  remainde 
of  their  lives. 


True  economy  would  dictate  that  all  cases  of  insanity  should  b' 
placed  under  treatment  at  the  earliest  possible  period  after  thi 
disease  is  once  established,  that  they  may  have  every  means  whicl 
medical  science  and  skill  can  devise  for  their  proper  care  an( 
treatment,  and  thus  the  disease  be  checked  and  the  health  of  bod; 
and  mind  restored,  and  the  individuals  be  returned  to  the  commu 
nity  to  take  their  part  as  producers,  in  place  of  consumers.  In 
sanity  arises  from  disease  of  the  body  or  from  disorder  of  som 
of  the  bodily  functions;  and  prompt  and  proper  treatment  i 
required  to  remove  such  disordered  conditions  as  much  as  in  othe 
diseases  of  the  body ; and  the  uniform  experience  of  all  Avho  hav 
devoted ‘tihm  and  aifenticn  to  the  subject  teaches  that  the  soone 
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the  proper  treatment^ — not  simply  mecical,  but  hygienic — is  adopted, 
the  earlier  will  the  insanity  be  removed.  Occasional  cases  may 
occur  where  the  insanity  is  recovered  from  without  any  positive 
medical  and  hygienic  treatment,  just  as  there  are  cases  of  other 
diseases  which  will  and  do  recover  without  medical  treatment ; but 
to  argue  that,  because  one  case  may  be  restored  without  medical 
and  hygienic  treatment,  all  others  will  do  or  may  do  the  same,  is  to 
contradict  the  plainest  teachings  of  experience,  and  to  consign  a 
large  number  of  persons  to  chronic  hopeless  insanity. 

Experience  and  observation  have  also  as  clearly  shown  that 
hospitals,  properly  constructed  and  managed,  are  the  only  places 
where  the  treatment  of  insanity  can  be  fully  carried  out  to  a suc- 
cessful result.  The  removal  from  old  exciting  scenes  and  associa- 
tions, the  occupation  of  the  mind  with  that  great  variety  of  means 
which  are  now  classed  as  moral  treatment,  constant  watchfulness 
to  remove  any  causes  of  disease,  and  to  prevent  injurious  influences 
acting  on  the  individual,  with  proper  regulation  of  diet,  exercise, 
clothing  and  every  hygienic  means  which  modern  science  can 
claim,  can  only  be  efiectually  carried  out  in  an  institution  specially 
fitted  up  for  the  purpose,  with  officers  who  devote  their  whole  time 
to  the  duties  thus  required  of  them. 

The  financial  aspect  of  the  subject  deserves  careful  examination 
and  consideraiton.  Every  person  becoming  insane  deducts  so  much 
from  the  producing  power  of  the  community,  and  is  to  that  extent 
an  incumbrance  or  mortgage  on  the  property  and  income  of  the 
Commonwealth,  or  of  some  of  its  parts,  collectively  or  individu- 
ally, to  the  extent  of  the  cost  of  his  or  her  support  so  long  as  the 
insanity  shall  continue.  The  individual’s  estate  pays,  if  it  can, 
but,  if  not,  the  public  must,  for  the  body-politic  is  the  bondsman 
for  every  one  in  siekness  and  poverty  to  pay  what  he  cannot. 

The  cost  of  keeping  an  insane  person  at  home,  in  a poor-house, 
or  a jail,  is  not  less  than  three  dollars  a week  on  the  average,  and 
this  must  be  multiplied  by  as  many  weeks  as  the  insanity  shall 
continue. 

The  average  duration  of  life  of  an  insane  person,  not  cured, 
attacked  between  2U  and  30  is  21.31  years;  attacked  between  30 
and  40 is  20.64  years;  attacked  between  40  and  50  is  17.65  years; 
that  is  an  insane  person,  when  taken  near  20  to  30  years  old,  will. 
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if  not  restored,  live  on  an  average  1,118  weeks,  and  will  cost 
.^3,354  for  his  support.  Those  from  30  to  40  when  taken,  will 
live  1,073  weeks,  and  cost  $3,219,  and  those  who  are  from  40  to  50 
when  taken,  will  live  717  weeks,  and  cost  $2,751. 

These  are  sums  which  the  people  must  pay;  they  are  debts 
incurred  the  moment  the  man  becomes  insane,  and  are  a mortgage 
on  the  public  property  until  these  patients  are  restored.  This, 
however,  is  not  all  the  cost  of  insanity  neglected  and  uncured ; the 
Commonwealth  loses  all  the  services  of  these  men,  all  that  they 
would  have  earned  during  a sane  life,  if  they  are  restored. 

The  probable  longevity  or  average  time  sane  men  will  live  after 
20  to  30 years  is  39.12  years;  after  30  to  40,  32.76  years;  and 
after  40  to  50  it  is  26.06  years.  Then  the  public  must  not  only 
pay  the  cost  of  supporting  an  uncured  insane  person,  when  between 
20  to  30  years,  for  1,118  weeks,  but  lose  his  earnings  for  2,034 
weeks.  The  earnings,  of  course,  will  vary  with  person,  capacity, 
position  and  circumstances. 

In  England  the  prospective  earnings  over  and  above  the  cost  of 
the  support  of  an  unskilled  laborer,  at  25  years  of  age,  are  worth 
$1,157 ; that  is,  an  annuity  equal  to  this  profit  on  his  labor 
through  his  probable  life  eould  be  bought  at  that  age  for  this  sum. 
The  earnings  are  more  in  America ; the  cost  of  living  for  laborers 
and  others  is  about  the  same ; hence  the  profits  of  life  are  greater 
and  the  annuity  worth  more.  We  may  safely  add  fifty  per  cent., 
and  more,  and  estimate  the  annuity  as  worth  at  least  $1,800  for 
the  unskilled  laborer ; for  the  mechanic,  trader  and  professional 
man  it  is  worth  more.  Then,  if  an  unskilled  laborer  becomes 
insane  at  25,  this  annuity  is  lost  to  him,  to  his  family  and  the 
body-politic,  unless  he  be  restored  and  the  annuity  regained. 

Let  us  next  eonsider  the  cost  of  restoration.  For  those  whose 
disease  was  less  than  one  year  before  admission,  the  period  of 
restoration  has  been  found,  on  calculation  of  returns,  to  have  been 
somewhat  over  five  months.  But  if  taken  earlier  and  treated  as 
promptly  as  fever,  pneumonia,  &c.,  the  time  required  for  cure 
is  much  less.  The  cost  of  this  restoration,  even  including  interest 
on  the  Hospital  and  all  other  expenses  in  onr  State  institutions, 
will  not  exceed  five  dollars  a week;  that  is,  about  $130  for  each 
insane  person  restored.  If  taken  early  80  per  cent,  at  least  can  be 
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restored,  and  20  per  cent,  will  either  die  or  remain  insane  for 
life. 

The  recent  cases  of  insanity  are  always  more  expensive  to  take 
care  of,  from  the  greater  attention  required,  their  disposition  to 
destroy  clothing,  furniture  and  fixtures.  The  cost  of  the  curative 
experiment  must  include  both  that  paid  for  those  who  are  curable, 
and  for  the  attempt  to  restore  the  incurable  during  an  average 
period  required  to  determine  the  question  of  their  curability — say 
two  years — or  for  such  as  are  restored  to  power,  $260. 

It  must,  however,  be  remembered  that  this  estimate  of  cost 
allows  the  whole  expense  of  the  Hospital  to  be  five  dollars  a week 
for  each  patient.  In  calculating  the  cost  of  the  cure,  we  should 
only  include  the  increased  expense  of  support  for  this  purpose  over 
and  above  what  must  necessarily  otherwise  have  been  incurred. 

Whether  they  cure  or  attempt  to  cure  or  not,  the  public  must 
pay  three  dollars  a week  for  the  patient’s  support,  and  the  curative 
process  costs  only  two  dollars  a week  in  addition,  and  only  so 
much  then  should  be  charged  to  place  and  means  of  restoration. 
The  cost  then  should  be  stated  as  $104  for  each  one  restored. 
Taking  the  English  calculations  of  the  present  worth  of  a 
laboring  man  at  25,  and  adding  the  difference  of  earnings  in 
this  country,  an  annuity  equal  to  the  excess  of  his  earnings 
over  the  cost  of  his  support  through  his  probable  average 
life,  39  years,  can  be  bought  for  $1,800.  The  present  worth  of 
the  cost  of  his  support,  if  insane,  $156  a year,  through  his  proba- 
ble insane  life,  21  years,  will  be  $1,834.  Both  these  are  lost,  equal 
to  $3,634,  if  the  man  is  attacked  with  insanity  and  not  restored  ; 
or  to  state  it  in  other  terms,  the  expense  of  restoring  80  out  of 
every  100,  and  of  maintaining  the  20  during  the  period  neces- 
sary to  test  their  curability — say  two  years — will  be  equal  to 
$282,400. 

In  the  twenty  counties  which,  by  the  provisions  of  the  law,  are 
expected  to  send  their  insane  to  this  Hospital,  there  is  a population 
of  at  least  six  hundred  thousand.  At  the  lowest  proportion  there  wil  1 
be  one  insane  person  in  every  thousand  of  the  inhabitants,  or  six 
hundred  insane ; but  it  is  much  more  probable  that  the  proportion 
will  be  found  to  be  one  in  every  eight  hundred,  which  will  give 
seven  hundred  and  fifty  insane  for  the  district,  so  that  this  Hospi^ 
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tal,  if  finished  and  ready  for  occupation  now,  could  not  accommodate 
the  insane  of  the  district.  But  in  addition  to  that,  it  has  been 
found  by  careful  calculations  in  other  States,  during  a series  of 
years,  that  one  person  out  of  1,690  of  the  population  will  become 
insane  each  year,  or  355  in  this  district  to  be  provided  for  each 
year. 

Again,  out  of  one  hundred  ’patients  admitted  into  the  Pennsyl- 
vania State  Lunatic  Plospital  at  Harrisburg  previous  to  November 
1,  1870,  forty-one  were  residents  of  this  district;  and  the  same 
proportion  will  hold  good  during  the  last  few  years. 

These  figures,  which  no  one  who  has  given  any  attention  to  the 
subject  will  say  are  too  large,  show  the  absolute  necessity  of  finish- 
ing this  Hospital  to  its  fullest  extent  at  the  earliest  possible  period, 
in  order  to  save  to  the  Commonwealth  as  many  as  possible  of 
those  who  become  insane  in  each  year,  and  to  make  comfortable 
provision  for  those  who  have  passed  beyond  the  curable  stage 
while  waiting  for  the  accommodations  to  be  provided.  If  the 
expense  of  restoring  eighty  out  of  every  hundred  who  beeome 
insane  and  of  maintaining  the  remaining  twenty  a sufficient 
time  to  test  their  curability  be  $282,400,  the  amount  necessary 
to  be  expended  on  the  three  hundred  and  fifty-five  above  men- 
tioned as  becoming  insane  in  one  year  in  this  district  'will  equal 
$988,400. 

This  is  not  taking  into  account  the  expense  of  maintaining  any 
of  the  seven  hundred  and  fifty  who  are  now  insane  in  the  district, 
and  the  majority  of  whom  have  become  chronic  for  want  of  the 
means  of  prompt  early  treatment.  These  could  not  be  maintained 
and  clothed  at  a less  expense  than  two  hundred  dollars  a year  for 
each  one,  which  would  amount  to  $150,000  in  each  year. 

Thus  far  we  have  dealt  only  with  the  subject  in  an  economic 
point  of  view;  but  there  are  other  views  which  must  be  consid- 
ered which  bear  on  an  entirely  different  class  of  interests. 

If  it  be  the  duty  of  the  Commonwealth  to  take  care  of  those 
who  cannot  take  care  of  themselves — and  we  do  not  think  any 
humane  person  will  dispute  the  proposition — and  if  the  insane  are 
in  an  especial  manner  the  wards  of  the  State,  it  certainly  becomes 
the  bounden  duty  of  the  State  to  make  such  provision  for  its 
unfortunate  wards  as  their  destitute  and  helpless  condition  demands. 


and  not  shift  that  duty  off  on  others  less  able  to  perform  it.  If 
that  man  would  deserve  and  receive  the  execration  of  all  good 
citizens  who  would  neglect  those  of  his  children  who  might  be 
sick  and  feeble,  and  take  care  only  of  those  who  are  in  good  health 
and  able  to  look  after  and  provide  for  themselves,  will  any  mem- 
ber of  the  community  be  willing  to  admit  that  the  Common- 
wealth has  done  its  duty  by  the  insane,  the  most  helpless  and 
unfortunate  class  within  its  bounds,  unless  provision  fully  adequate 
to  meet  all  their  wants  is  made  promptly  and  in  a manner  to  relieve 
those  wants  at  the  earliest  day?  The  authorities  of  the  Common- 
wealth have  too  often  admitted  their  obligations  to  make  provision 
for  this  class  to  hesitate  now  as  to  their  duty,  even  if  so  disposed, 
which  we  are  unwilling  to  believe;  but  the  very  inadequacy  of 
those  provisions  for  the  purpose  designed  forms  the  strongest 
possible  argument  for  such  arrangements  as  will  prevent  at  the 
earliest  day  any  further  increase  of  the  number  of  the  chronic 
insane. 

The  citizens  are,  very  natnrally,  jealous  and  alarmed  at  any 
increase  of  the  State  debt ; but  here  is  an  incumbrance  on  the 
I property  of  the  different  parts  of  the  Commonwealth  and  a debt 
which  should  touch  them  with  greater  jealousy  and  alarm,  and 
I w'hich  they  should  insist  on  being  discharged  infull  before  any  other. 

! This  debt  to  suffering  humanity,  while  not  so  prominently  brought 
forward  as  the  bonds  are  quoted  on  the  exchange,  is  one  which 
ever}^  prudent  citizen,  who  looks  to  the  best  interests  of  the  State, 
would  hope  to  have  liquidated  as  promptly  as  possible,  for  the 
obvious  reason  that  while  it  continues  to  burden  the  community 
it  by  so  much  incapacitates  its  members  from  active  investments 
of  a profitable  nature.  If  it  be  asked  in  what  the  profit  consists, 
it  is  readily  answered  in  the  removal  of  so  large  a number  from 
the  class  of  consumers,  and  placing  them  in  the  class  of  producers 
and  taxpayers,  and  thus  aiding  in  the  development  of  the  resources 
of  that  part  of  the  State. 

But  it  is  not  alone  those  who  become  insane  who  are  a burden 
on  the  resources,  but  the  majority  of  them  have  families  who  are 
dependent  on  their  labor  for  their  daily  support;  and  if  this  sup- 
port be  withdrawn,  and  not  again  renewed,  these  families  will 
necessarily  become  an  additional  burden  on  the  community  in 
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which  they  reside,  and  thus  abstract  so  much  niore  from  the  abilil 
of  that  portion  to  add  to  the  general  wealth. 

The  irresponsible  character  of  insane  persons,  and  the  risks  1 
families  and  the  community  from  the  perverted  fancies  of  so  mar 
of  this  class,  demand  that  means  be  provided  for  the  full  protei 
tion  of  the  community  from  all  danger  which  may  be  likely 
arise  from  this  source. 

The  idea  has  been  advanced  that  many  of  the  insane  can  1 
boarded  in  families  in  the  diiferent  communities  of  which  they  a; 
resident,  and  thus  the  expense  of  the  erection  of  Hospitals  1 
saved  in  great  measure.  No  one  who  has  lived  much  with  tl 
insane,  and  is  familiar  with  their  conduct,  and  the  irregular  ar 
perverted  action  of  their  minds,  would,  for  one  moment,  gi 
countenance  to  such  a theory,  founded,  as  it  is,  on  a misconcepti( 
of  the  condition  and  character  of  the  insane.  The  fearful  destru 
tion  of  life  and  property  in  diiferent  sections  of  this  count 
within  the  last  two  years  by  insane  persons  allowed  to  be  at  larg 
teaches  us  that  too  much  care  cannot  be  given  to  prevent  a repe 
tion  of  such  scenes  and  acts.  It  is  certainly  very  singular  econon 
which  will  place  the  lives  of  valuable  members  of  the  eommuni 
in  the  scale  with  a few  dollars,  which,  if  properly  expended,  wou 
save  those  lives  and  a great  deal  of  property  besides,  not  eounti 
the  distress  and  anguish  of  relatives  and  friends. 

Besides,  is  it  just  and  proper  that  the  minds  and  morals  of  t 
children  of  the  families  should  be  injured  by  sueh  association  wi 
persons  whose  whole  course  of  conduct  and  language  is  just  wl 
children  should  not  see  nor  hear?  It  is  stated  by  a German  wrii 
on  mental  disorders  that  the  mental  condition  of  the  inhabitants 
the  district  of  Gheel,  in  Belgium,  where  the  insane  have  be 
boarded  in  families  for  more  than  two  hundred  years,  is  far  beh 
that  of  the  adjoining  districts;  and  this  is  attributed  by  him — a 
we  believe  justly — to  the  association  of  the  children  as  they  gr( 
up  with  the  insane. 

Personal  liberty  is  a great  blessing;  but  the  personal  liberty 
those  whose  minds  are  so  perverted  that  they  are  bent  on  mischi 
and  are  in  law  irresponsible,  is  a curse  to  any  community,  and  t 
sooner  it  is  abridged  in  a proper  manner,  the  better  for  all  1 
members  of  that  community. 
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From  careful  estimates  and  calculations,  the  Commissioners 
I believe  that  the  following  sums  will  be  needed:  For  plastering 
the  exterior  and  interior  walls;  for  the  carpenter  work  neeessarv 
to  put  the  whole  now  enelosed  in  complete  order ; for  painting  and 
glazing  the  part  now  under  roof;  for  batb  and  water  closet  fix- 
tures, gas  pipe  and  fixtures,  heating  apparatus,  ventilating  fans 
j and  machiner}^,  cooking  apparatus,  bakery,  window  guards  and 
I inside  wire  shutters  for  the  windows  of  the  wards,  the  sum  of  two 
hundred  thousand  dollars. 

For  erecting  pump-house  and  reservoir,  and  the  purchase  of 
I pumps;  for  boiler  house  and  boilers,  laundry  and  machinery,  gas 
i works  and  water  pipe  from  the  pumps  to  the  reservoir  and  from  the 
reservoir  to  the  building,  the  sum  of  fifty  thousand  dollars. 

They  would  also  most  respectfully,  but  in  the  most  earnest  manner, 
urge  that  the  sum  of  one  hundred  thousand  dollars  be  appropriated  to 
; enable  them  to  construct  and  roof  in  the  other  wings,  in  accordance 
; with  the  original  design,  as  it  can  be  done  more  economically  now 
I than  at  some  future  time,  and  the  demand  for  accommodation  for 
the  insane  of  the  district  can  only  be  properly  met  by  the  comple- 
tion of  the  whole  building  at  the  earliest  period.  They  would  also 
state  that  the  lease  of  the  quarry  from  which  the  stone  for  the 
; building  is  obtained  has  yec  two  years  to  run,  and  if  the  appro- 
priations now  asked  be  granted  they  believe  the  wdiolc  building 
,i  can  be  made  ready  for  occupation  in  two  years  and  cost  much  less 
J than  was  originally  estimated. 

By  reference  to  the  report  of  the  Treasurer,  herewith  annexed, 
• it  will  be  seen  that  from  the  date  of  the  last  report  to  November  1 , 
i 1870,  the  Commissioners  have  paid  out  for  work  done  and 
materials  furnished  the  sum  of  $105,595  18.  The  Commissioners 
I would  respectfully  request  that  in  the  future  the  appropriations  be 
i|  made  payable  to  them  on  the  first  day  of  June,  September,  Decem- 
r ber  and  March,  instead  of  the  end  of  the  quarter,  that  thus  they 
may  be  better  able  to  comply  with  the  terms  of  the  contracts  with 
f the  different  parties  to  pay  at  the  end  of  each  month  for  work  done 
f,  during  that  month. 

e In  the  detailed  report  of  expenses  given  by  Dr.  S.  S.  Schultz, 
e Superintendent,  ^vill  be  found  all  the  items  of  expenditure  for  the 
various  parts  pf  the  building  thus  far  paid  out;  and  the  Commis- 
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sioners  would  take  this  occasion  to  call  attention  to  the  superi( 
ability,  and  earnest  and  constant  devotion  to  his  duties  which  haA 
been  exhibited  by  Dr.  Schultz,  and  to  express  their  unqualific 
approbation  of  the  manner  in  which  he  has  discharged  all  ti 
arduous  duties  which  have  been  devolved  upon  him. 

TRAILL  GREEIsT,  M.  D., 

JOS.  A.  REED,  M.  D., 

JOHN  CURWEN,  M.  D., 

Commissioners. 


November  10,  1870. 
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First  National  Bank  of  Danville,  Treasurer,  in  aeeounf 
with  Jos.  A.  Reed,  Traill  Green  and  John  Curwen, 
Commissioners  of  the  State  Hospital  for  the  Insane,  Dan- 
' ville,  Penn’ a: 

D R. 


1869.  Dec.  11.  To  balance $6,629  71 

1870.  Feb.  12,  To  State  Treasurer’s  check 15,000  00 

April  29.  Do.  do.  do 10,000  00 

June  6.  Do.  do.  do 25,000  00 

Aug.  26.  Do.  do.  do 25  000  00 

Oct.  27.  Do.  do.  do 25,000  00 


$106,620  71 


C R. 

1869.  Dec.  16.  By  check.  No.  49,  Thomas  Haigh $200  00 

24.  By  check,  No.  50,  Frazer  & Reehling,  brown  stone....  485  97 

1870.  Jan.  6.  By  check.  No  51,  A.  G.  Voris  & Co.,  carpenters 1,058  40 

6.  By  check.  No.  52,  Hawke  & Burwell,  stone  cutters...  387  60 

15.  By  check.  No.  53,  Frazer  & Reehling,  brown  stone....  60  69 

25.  Ry  check.  No.  54,  Dr.  S.  S.  Shultz,  labor,  materials, 

&c 3,000  00 

26.  By  check,  No.  55,  Thomas  Haigh,  wages 200  00 

Feb.  7.  By  check.  No.  56,  Hawke  & Burwell,  stone  cutters...  833  23 

14.  By  check.  No.  57,  A G.  Voris  & Co.,  carpenters 1,783  80 

17.  By  check.  No.  58,  Dr.  S.  S.  Schultz,  salary 500  00 

Mar.  5.  By  check.  No.  59,  Hav/ke  & Burwell,  stone  cutters  ...  243  01 

8.  By  check.  No.  60,  A.  G.  Voris  & Co.,  carpenters 1,176  00 

18.  By  check.  No.  61,  Dr.  S.  S.  Schultz,  labor,  materials, 

&c 2,000  00 

24.  By  check,  No.  62,  Theo.  F.  Scheffer,  printing  report,  43  00 

April  5.  By  check.  No.  64,  Dr.  S.  S.  Schultz,  labor,  materials, 

&c 2,500  00 

6.  By  check.  No.  63,  Hawke  & Burwell,  stone  cutters  ...  355  82 

8.  By  check.  No.  66,  Thomas  Haigh,  wages 200  00 

12.  By  check.  No.  66,  A.  G.  Voris  & Co.,]]carpenter8 1,765  96 

27.  By  check.  No.  67,  Finley  & Co,,  flooring  boards 750  00 

27.  By  check.  No.  68,  Dr.  S.  S.  Schultz,  labor,  materials, 

&c 3,000  00 

May  10.  By  check.  No.  70,  A.  G.  Voris  & Co.,  carpenters 755  00 


Amount  carried  forward $20,588  58 
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Amount  brouglit  forward ■$20,688  A 

1870.  May  11.  By  check.  No.  09,  Hawke  & Bui’well,  stone  cutters...  363  8. 

25.  By  check  No.  71,  Finley  & Co.,  flooring  boards l.lOO  0i 

.Tune  1.  By  check,  No.  75,  Books  & Amnierman,  brick  layers,  4,153  (3i 

1.  By  check.  No.  76,  P.  R.  .Johnson,  stone  mason 1,054  4( 

1.  By  check.  No.  74,  Hawke  & Burwell,  stone  cutters...  1,1.50  91 

3 By  check.  No  72,  Dr.  S.  S.  Schultz,  salary 500  O' 

4.  By  check.  No.  73,  C.  F.  Reehling,  brown  stone 1,754  O' 

6.  By  check.  No.  77,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 4,000  01 

0.  By  check.  No.  79,  A.  G.  Voids  & Co.,  carpenters 987  61 

7.  By  check.  No.  78,  Thomas  Haigh,  wages 200  01 

15  By  check,  No.  80,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 6,000  0 

.July  1.  By  check,  No.  81,  P.  R.  Johnson,  stone  mason 4,304  3 

1.  By  check.  No.  83,  Hawke  & Burwell,  stone  cutters...  1,615  1 

2.  By  check.  No.  82,  Books  & Ammerman,  brick  layers,  2,124  0' 

6.  By  check.  No.  85,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 3,000  0 

11.  By  check.  No.  84,  C.  F.  Reehling,  brown  stone 1,547  0 

11.  By  check,  No.  86.  A.  G.  Voris  & Co.,  carpenters 1,264  O' 

22.  By  check.  No.  87,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 4,000  0 

25.  By  check.  No.  88,  Finley  & Co.,  flooring  boards 743  7' 

Aug.  11.  By  check.  No.  89,  Henry  Johnson,  stone  mason 3,477  7 

12.  By  check.  No.  94,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 2,000  0 

12.  By  check.  No.  92,  Hawke  & Burwell,  stone  cutters...  2,399  8 

12.  By  check.  No.  93,  A G.  Voris  & Co.,  carpenters 1,490  0 

12.  By  check.  No.  95,  Thomas  Haigh,  wages 200  0 

22.  By  check.  No.  91,  Books  & Ammerman,  brick  layers,  5,801  6 

26.  By  check,  No.  97,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 2,000  0 

26.  By  check.  No.  96,  Dr.  S.  S.  Schultz,  salary 500  0 

Sept.  3.  By  check.  No.  90,  C.  F.  Reehling,  brown  stone 1,023  0 

8.  By  check,  No.  98,  Finley  & Co.,  flooring  boards 600  0 

8.  By  check.  No.  99,  Dr.  S.  S.  Schultz,  freight,  &c 200  0 

10.  By  check.  No.  101,  Hawke  & Burwell,  stone  cutters..  1,800  0 

12.  By  check.  No.  102,  A.  G.  Voris  & Co.,  carpenters 3,500  0 

12.  By  check.  No.  103,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 5,500  0 

14.  By  check.  No.  100,  C.  F.  Reehling,  brown  stone 1,000  0 

20.  By  check.  No.  104,  Finley  & Co.,  flooring  boards 340  0 


28.  By  check.  No.  105,  Dr.  S.  S.  Schultz,  materials,  labor, 

&c 4,800  ( 

29.  By  check.  No.  106,  P.  R..  Johnson,  stone  mason 6,336  ( 


Amount  carried  forward 


$104,230  2 
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Amount  brought  forward $104,230  22 

29.  By  check,  No.  109,  Thomas  Haigh,  wages 200  00 

29.  By  check.  No.  107,  Hawke  & Burwell,  stone  cutters..  1,164  91 

Balance 1,034  58 


$106,629  71 

B.  R.  GEARHART,  Cashier, 

November  1,  1870. 


S.  S.  Schultz,  M.  D.,  Superintendent,  in  account  with  the 
Commissioners  for  the  State  Hospital  for  Ihe  Insane,  at 
Danville,  Penn’ a: 

DR. 


1869.  Dec.  14.  Balance  on  hand,  at  time  of  last  statement $2,009  10 

1870.  Jan.  25.  By  check 3,000  00 

Mar.  18.  “ 2,000  00 

April  5.  “ 2,500  00 

27.  “ 3,000  00 

.June  6.  “ 4,000  00 

14.  “ 6,000  00 

July  3.  “ .3,000  00 

22.  “ 4,000  00 

Aug.  11.  “ 2,000  00 

26.  “ 2,000  00 

Sept.  7.  ^ 200  00 

10.  “ 5,500  00 

Oct.  27.  “ 4,800  00 

Product  of  farm  sold 345  26 

Rent 112  50 

Income  from  quarry 670  34 


$45,137  20 


CR. 

Cast  and  wrought-iron  work,  hardware,  smithing,  beams,  columns. 


sash,  &c $5,164  08 

Lumber 4,020  94 

Freight  on  lumber,  brown  stone,  beams,  terra  cotta  flues,  clay  pipe, 

&c 4,677  32 

Hauling 650  71 

Brick 13,252  97 

Quarry — labor,  hauling,  tools,  powder,  &c 9,745  19 


Amount  carried  forward $37,511  21 
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Amount  brought  forward $37,511 

Labor — grading,  excavation  for  w’harf  and  R.  R.  siding,  digging  well, 

&c 4,189 

Carpenters’  and  painters’  work 797 

Cement  and  lime 92 

Insurance  on  farm  buildings 47 

Copying  press,  printing,  stationery 73 

Postage,  expressage,  I.  R.  stamps,  telegraphing,  bridge  toll 51 

Terra  cotta  flues 980 

Scaffolding — poles,  plank,  rope,  blocks,  &c 990 

Lengthening  wooden  pump 28 

Paint  and  oil 24 

Balance 351 


$45,137 


Vouchers  for  these  expenses  and  a detailed  statement  of  itei 
accompany  this  summary. 

Danville,  Pa.,  Nov.  9,  1870. 


We,  the  undersigned  Commissioners,  having  examined  theabo 
account  of  Dr.  S.  S.  Schultz,  Superintendent,  and  compared  t 
same  with  the  vouchers,  find  it  to  be  correct  and  true. 

J.  A.  REED, 
TRAICL  GREEN, 
JOHN  CUR  WEN, 

Commissioners. 

November  10,  1870. 
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Hon.  W.  WORTHINGTOX,  General  Agent  and  Secretary  of  the 
Board  of  Public  Charities  of  Pennsylvania: 

Sir: — The  Commissioners  for  tiie  erection  of  the  State  Hospital 
for  the  Insane  of  the  Northern  district  of  Pennsylvania,  at  Dan- 
ville, respectfully  present  their  fourth  report. 

In  order  to  hasten  the  preparation  of  the  Hospital  for  the  recep- 
tion of  patients,  arrangements  were  made  early  in  the  winter  to 
have  all  the  carpenter  work,  preparatory  to  plastering,  done,  ami 
this  work  was  carried  forward  in  February  and  March,  so  that  as 
soon  as  the  weather  would  permit  the  plasterer  was  able  to  go  to 
work,  and  the  work  has  been  pushed  forward,  so  that  the  whole 
will  be  completed  at  an  early  day. 

The  stairways  throughout  the  building  are  of  iron,  and  the  con- 
tract for  these  was  given  early  in  the  wintc'r,  and  they  are  now  all 
In  place,  and  the  work  is  of  the  best  and  most  substantial  character. 
Owing  to  the  late  period  at  which  the  appropriation  bill  was  passed, 
ivork  could  not  be  commenced  on  the  building  for  the  boilers,  the 
ivash-house,  &c.,  &c.,  at  as  early  a period  as  was  desirable,  but  the 
vhole  building,  it  is  expected,  will  be  enclosed  during  the  month 
)f  November. 

Anxious  to  have  the  heating  and  ventilating  apparatus  of  the 
test  character,  and  fully  up  to  the  present  state  of  knowledge  and  ex- 
perience on  these  subjects,  the  Commissioners  made  an  arrangement 
vith  Mr.  John  Sunderland,  of  Philadelphia,  who  has  had  great 
ixperieuce  in  such  work  during  a long  term  of  years,  to  attend  to 
jhe  detailed  arrangement  and  construction  of  that  part  of  the  work, 
Ind  also  the  cooking,  bathing  and  water-closet  tixturcs,  the  con- 
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structioii  of  the  water-v/orks,  and  the  introduction  and  distributio 
of  the  water  and  gas  througho'Utvthe-  bailding.  All  these  matter 
under  his  direction,  are  in  an  advanced  state,  and  will  be  mac 
ready  for  use  at  an  early  period. 

The  Commissioners  would  renew  the  urgent  application  mac 
by  them  last  year  for  the  appropriation  of  one  hundred  thousan 
dollars  for  the  construction  of  the  additional  wings  to  complete  tl 
whole  building,  as  originally  planned,  believing,  as  they  most  sit 
cerely  do,  that  it  will  be  true  economy  on  the  part  of  the  Commoi 
wealth  to  complete  these  wings  at  the  earliest  day,  not  only  becaui 
it  will  be  the  means  of  saving  considerable  money  to  the  Treasur 
but  also  because  the  accommodations  are  most  urgently  needed  I 
the  people  of  the  district  for  which  the  Hospital  is  designed.  The 
are  now  moi’e  than  enough  waiting  for  the  completion  of  tj 
building  to  occupy  all  its  room,  as  at  present  built,  and  befd 
the  other  wings  can  be  made  ready  for  occupation  that  part  nc 
ready  will,  in  all  probability,  be  more  full  than  will  be  comfoij 
able. 

In  their  last  report,  the  Commissioners  urged  the  necessity! 
making  the  appropriations  for  the  construction  of  the  Hospij 
payable  at  the  commencement  of  the  cpiarter,  that  thus  the  ml 
engaged  in  different  kinds  of  work  might  be  paid  regularly,  as  thf 
wages  become  due,  and  purchases  of  material  could  be  madel 
greater  advantage,  by  being  able  to  pay  cash  for  it,  than  where  pj 
ties  were  compelled  to  wait  many  weeks,  or  even  months  for  tliT 
money.  The  failure  to  do  this  in  the  last  appropriation  bill, 
the  late  period  at  which  the  bill  was  passed,  compelled  the  Cc 
missioners  to  borrow  money  from  the  bank  to  enable  them  to 
those  who  were  engaged  in  the  work  of  preparing  for  plasterij 
and  other  work  designed  to  hurry  forward  the  completion  of 
Hospital.  The  work,  for  this  purpose,  was  commenced  in  Fel 
ary,  and  it  was  not  until  the  middle  of  June  that  any  money  col 
be  obtained  from  the  State  Treasury.  The  amount  paid  for  moi 
thus  borrowed  during  the  year  was  five  hundred  and  seven  dolj 
and  eighty-seven  cents. 

The  amount  of  money  thus  far  approj)riated  for  the  Hospita 
Danville  amounts  to  $500,000.  With  this  the  Commissioners  iJ 
purchased 'the  Ikrvli; 'in^ode  the  roads  to  the  Hospital  build! 


erected  the  center  building;  and  a wing  on  each  side,  with  part  of 
the  first  transverse  wing,  the  building  for  tlic  boilers,  wash  house, 
carpenter  shop  and  bakery,  and  will  liavc  sufficient  of  the  last  a[)- 
propriation  to  furnish  the  water  works  and  gas  works.  The  parts 
remaining  to  be  built  to  complete  the  original  plan,  as  drawn  and 
approved,  will  cost  about  one-third  of  the  whole  amount  which  the 
Commissioners  estimated  the  building  would  cost,  and  to  this  time 
the  expenses  are  below  the  estimates. 

The  Commissioners  would  express  their  warmest  acknowledg- 
ments to  the  State  Treasurer,  Mr.  R.  W.  Mackey,  for  the  kind  in- 
terest manifested  by  him  in  the  progress  of  the  building,  and  the 
earnest  efforts  made  by  him,  to  the  extent  the  law  would  allow  him, 
to  furnish  them  with  the  money  needed  to  pay  the  bills  contracted 
for  work  done  and  material  furnished. 

The  Commissioners  would  bear  their  united  and  most  cordial 
testimony  to  the  close  attention  and  great  fidelity  which  Dr.  S.  S. 
Schultz  has  given  to  all  the  details  of  the  building,  and  the  great 
care  manifested  by  him  to  have  everything  done  in  the  best  man 
ner  to  the  advantage  of  the  Commonwealth,  and  they  are  convinced 
that,  under  his  careful  direction,  much  money  has  been  saved  to 
the  Treasury. 

An  insurance  for  three  years  was  effected  on  the  buildings  early 
in  the  summer  in  the  sum  of  one  hundred  thousand  dollars. 

The  building  will  be  ready  for  occupation  early  in  the  summer, 
and  an  appropriation  of  thirty  thousand  dollars  will  be  needed  to 
purchase  the  necessary  furniture,  laundry  fixtures,  kitchen  ranges, 
gas-fixturcs,  &c. 

As  it  will  be  necessary  to  purchase  stock  of  different  kinds,  and 
implements  for  the  farm,  to  fence  it  completely,  and  also  to  prepare 
the  garden  for  use,  in  order  to  have  a full  supply  of  vegetables  for 
the  use  of  the  inmates,  who  will  be  admitted  during  the  latter  part 
of  the  year,  the  Commissioners  would  ask  for  an  appropriation  of 
seven  thousand  five  hundred  dollars  for  these  purposes,  believing 
that  that  will  be  the  lowest  sum  which  could  be  named  to  secure 
the  objects  desired  in  the  best  manner. 

The  Commissioners  would  also  call  attention  to  the  accompanying 
report  of  the  architect,  prepared  at  their  request,  containing  a de- 
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scription  of  the  building,  for  the  information  of  those  who  wish 
to  know  what  has  been  done  and  ^vhat  the  Hospital  is. 

JOS.  A.  EEED, 
TRAILL  GREEN, 
JOHN  CURWEN, 
Commissioners. 


■ October  25,  1871, 


REPORT. 


PhiladeO'HIA,  December  IS,  1871. 

To  the  Comi/ussimns  of  the  State  Hospital  for  the  Insane,  Danville, 

Pennsylvania: 

Sirs; — In  act‘or<lauce  with  the  resolution  of  the  Cointnissioners 
requirintr  me  to  submit  a detailed  statement  of  the  progress  and 
character  of  the  work  done  at  the  Ho.«pital,  with  a description  of 
the  building,  1 i^pectfully  submit — 

That  my  original  design,  adopted  by  you,  and  approved  by  the 
Governor  of  the  Commonwealth,  contemplates  a building  consist- 
ing of  a centre  building,  with  four  (4)  connecting  wings,  lateral 
and  transverse,  on  each  side,  the  whole  exhibiting  a front  of  eleven 
hundred  and  forty-three  (1,143)  feet,  on  a straight  line.  The  cen- 
tre building  is  eiglity  (80)  feet  in  front,  by  two  hundred  and  one 
(201)  feet  ten  (10)  inches  deep,  live  (5)  stories  front  of  wing  con- 
nections, and  four  (4)  in  the  rear.  In  this  building  are  located  the 
executive  offices,  steward’s  and  matron’s  apartments,  together  with 
the  chapel  and  library  for  the  patients.  The  first  lateral  wings  on 
each  side  of  the  centre  building,  and  connected  with  the  same  by 
enclosed  jiorches,  opening  to  the  front  and  rear  across  their  ends 
for  the  constant  passage  of  fresh  air,  are  one  hundred  and  fifty-eight 
(158)  feet  nine  (9)  inches  in  length,  by  thirty-eight  (38)  four  (4) 
inches  in  ividth,  and  three  (3)  stories  high,  containing  dormitories, 
single  and  associated,  for  patients.  The  wings  connect,  at  right 
angles,  with  the  first  transverse  wings,  one  hundred  and  twenty- 
seven  (127)  feet  four  (4)  inches  long  by  fifty  feet  wide,  and  lour 
stories  high,  containing,  in  the  first  three  stories,  dining  and  sitting 
rooms  for  patients  and  attendants,  with  pantries,  dumbwaiters,  baths, 
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water  closets,  lavatories,  &c.,  &e.  The  fourth  story  is  arranged  for 
exercising  rooms.  Attached  in  the  rear  to,  at  right  angles,  and 
forming  a continuation  of  these  first  transverse  wings,  are  the  sec- 
ond lateral  wings,  one  hundred  and  thirty-five  (135)  feet  in  length, 
by  thirty-eight  (38)  feet  four  (4)  inches  in  breadth,  and  three  (3) 
stories  high,  also  containing  dormitories  for  patients.  At  the  ex- 
treme of  these  are  the  second  transverse  wings,  one  hundred  and 
nineteen  (119)  feet  nine  (9)  inches  long,  by  forty-three  (43)  feet  six 
(G)  inches  wide,  four  (4)  stories  high,  and  occupied  by  rooms  simi- 
lar to  those  in  the  first  transverse  wings  already  described.  Ex- 
tending  beyond  and  attached  to  the  second  transverse  wings  are  the 
wards  for  excited  patients,  one  hundred  and  thirty-nine  (139)  feet 
three  (3)  inches  in  length,  by  twenty-seven  (27)  feet  in  breadth, 
exclusive  of  a transverse  termination  twenty-eight  (28)  feet  six  (6) 
inches  by  seventy-one  (71)  feet.  These  wards  are  arranged  upon 
one  (1)  side  of  the  corridor  only,  so  as  to  prevent  the  patients  in 
other  parts  of  the  Hospital  from  seeing  the  occupants  of  these  wards, 
or  being  in  any  way  disturbed  by  them.  The  exterior  gii’th  line 
of  the  whole  Imilding,  when  completed,  will  be  three  thousand  five 
hundred  and  eighty-seven  (3,587)  feet  four  (4)  inches.  Imme- 
diately opposite  the  centre  of  the  main  building,  and  distant  about 
one  hundi’ed  and  fifty  (150)  feet  in  its  rear,  is  the  engine  andboilei 
house,  iiTegular  in  form,  one  (1)  story  in  height,  with  an  attio  anc 
basement.  This  building,  including  the  fresh-air  towers  and  boilei 
stack  covers  an  area  of  twelve  thousand  one  hundred  and  eighty- 
six  (12,186)  feet,  superficial,  and  contains,  in  the  basement,  tin 
boilers,  engine  room,  machine  shop  and  cellars  for  vegetables  anc 
fuel.  On  the  first  floor  is  located  the  bakery,  laundry,  carpenter’s 
shop,  store  rooms  and  rooms  for  the  engineers,  his  assistants  anc 
other  emj)loyees. 

The  attic,  with  the  exception  of  a portion  intended  for  a pain 
shop,  is  wholly  arranged  in  dormitories  for  the  domestics  and  othe: 
employees  of  both  sexes. 

Th(!  entire  amount  of  buildings  now  under  roof,  and  so  fai 
completed,  as  to  warrant  the  opinion  that  they  can  be  ready  fo 
occupancy  early  in  the  summer,  consists  of  the  centre  building, 
first  lateral  wings  on  each  side  of  the  same,  and  one  half  of  each  o 
the  first  transverse  wings,  together  with  the  engine  and  boiler  house 
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In  the  centre  building  and  wings  the  ])lastering  is  very  nearly 
completed,  most  of  the  rooms  and  corridoi-s  being  ready  for  the 
carpenter’s  and  ])ainter’s  finishing. 

In  the  engine  and  boiler  house  but  little  has  been  done  towards 
finishing  the  interior,  except  so  far  as  was  necessary  to  secure  the 
means  of  heating  that  portion  of  the  hospital  now  under  roof  and 
in  process  of  completion.  This  has  been  accomplished,  and,  as 
the  boilers  are  now  being  set,  I,  therefore,  confidently  expect  the 
jconnections  to  be  made  and  steam  furnished  to  the  radiators  in 
(the  building  within  two  weeks  from  this  time. 

The  magntiude  of  the  work  already  accomplishetl,  as  well  as  that 
still  remaining  to  be  done,  may  be  better  under.stood  from  a knowl- 
edge of  the  cubical  contents  of  the  buildings.  The  whole  amount 
of  cubical  contents  of  all  the  buildings,  when  fully  completed,  is 
four  million  six  hundred  and  sixteen  thousand  one  hundred  and 
sixtv-three  (4,61  (1,1  Bo)  cubic  feet.  The  cubical  contents  of  the 
boiler  hou.se  are  four  hundred  and  fourteen  thousand  three  hun- 
dred and  twenty-four  (414,B24)  cubic  feet. 

I The  whole  amount  now  under  rof)f  is  two  million  two  hundred 
I and  ninety-six  thousand  fiv'e  hundred  and  twenty-five  (2,296,525) 

I cubic  feet. 

' These  figures  show  the  actual  amount  of  building  now  nearly 
complete<l  to  be  but  half  the  whole  design.  In  order,  however, 

I to  prevent  a wrong  impression  as  to  the  total  cost  required  to  com- 
i plete  the  Ho.spital,  with  its  appurtenances,  it  should  be  understood 
that  the  buildings  still  remaining  to  be  done  are,  in  themselves, 
much  less  expensive  in  character,  and  that  the  heating  and  ventil- 
ating apparatus  for  the  completed  building  has  been  provided. 

This  great  extent  of  building,  required  by  my  plan,  is,  for  the 
the  most  part,  owing  to  the  number  of  single  rooms  provided  for 
patients,  in  contradistinction  to  the  associated  dormitories  found 
in  many  other  hospitals.  It  is  my  experience,  that  most  of  our 
people  prefer  to  have  rooms  by  themselves ; and  the  testimony  of 
Superintendents  of  hospitals  in  Pennsylvania,  so  far  as  I am  in- 
formed, is  universal  as  to  the  difficulty  of  reconciling  patients  to 
sleep  in  companies,  and  that  in  the  treatment  of  mental  disorders, 
it  is  important  to  avoid  everything  which  will  give  rise  to  unpleas- 
ant impressions  on  the  mind  of  the  patient,  and  also  that  sleep  is 
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much  more  likely  to  be  secured  where  they  are  iu  a room  by  then 
selves. 

The  materials  and  workmanship  already  furnished  and  perform© 
although  equal  to  the  average  of  such  usually  received  under  coi 
tracts  resulting  from  proposals  through  general  advertisement,  an 
although  confident  that  not  a dollar  of  the  public  money  has  bee 
spent  without  an  equivalent,  I cannot  but  feel  that,  with  a sma 
increase  of  expenditure,  a better  class  of  work  could  have  bee 
obtained.  The  system  of  inviting  proposals  for  materials  an 
workmanship  by  public  advertisement,  when  the  only  ground  < 
acceptance  is  the  lowest  bid,  with  a fixed  amount  of  security,  is  i 
my  opinion,  not  sufficient  to  guarantee  an  intelligent  fulfillment  ^ 
the  requirements  of  plans  and  specifications,  and  no  superinten< 
ence  is  sufficient  to  guard  against  the  ignorance  of  even  hone 
contractors,  who  really  desire  to  perform  their  duty,  but,  new 
having  wrought  u])On  any  building  of  more  importance  than 
village  church  or  school  house,  are  wholly  without  experience  : 
scientific  building.  If  this  condition  of  things,  with  an  hone 
contractor,  causes  continual  anxiety  and  vexation  to  architects  ai 
Superintendents,  how  much  more,  when  ignorance  is  coupled  wi 
fraud ; for  no  amount  of  security  can  restore  the  integrity  of  su< 
a structure  as  the  Danville  Hospital,  if  once  destroyed  by  the  seer 
introduction  of  inferior  materials  and  workmanship,  soon  hidd( 
from  sight  by  an  unscrupulous  mason  or  bricklayer. 

I would,  therefore,  suggest  that,  in  any  future  contracts  for  tl 
building,  careful  discrimination  be  made  in  favor  of  experien 
and  character  for  skillfull  workmanship,  based  upon  work  alrea< 
executed. 

By  adopting  this  course,  and  with  a judicious  expenditure  f 
days’  labor,  1 am  confident  that  the  work  can  be  completed  in  fi 
conformity  with  the  spirit  of  the  architect’s  plans  and  specific 
lions. 

Very  respectfully,  yours, 

JOHN  McArthur,  Jr., 

• Architt 
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First  National  Bank  of  Danvii-le,  Treasurer,  in  account  idth 
Jos.  A.  Reed,  Traill  Green  and.  John  Curwen,  Commis- 
sioners of  the  State  Hospital  for  the  . Insane,  Danville,  Penn- 


sylvania : 


DR. 


1870. 

1871. 


$1,034  .58 

Jan.  13. 

To  State  Treasurer’s  check 

25,000  00 

April  17. 

Do. 

do.  do 

25,000  00 

June  29. 

Do. 

do.  do 

20,000  00 

July  24. 

Do. 

do.  do 

20,000  00 

Aug.  23. 

Do. 

30,000  00 

Sept.  30. 

Do. 

do.  do 

10,000  00 

Oct.  5. 

Do. 

do.  do 

10,000  00 

Oct.  31. 

Do. 

do.  do 

20,000  00 

$161,034  58 

C R. 


1870.  Nov.  3.  By  check,  No.  108,  C.  F.  Reehling,  sandstone $800  00 

10.  By  check.  No.  Ill,  Dr.  S.  S.  Schultz,  labor,  &c 2,000  00 

11.  By  check.  No.  110,  A.  G.  Voris  & Co.,  carpenters 8,000  00 

Dec.  8.  By  check.  No,  112,  Finley  & Co.,  flooring 882  40 

12.  By  check.  No.  113,  Dr.  S.  S.  Schultz,  salary 500  00 

15.  By  check.  No.  114,  Thomas  Haigh,  wages 200  00 

1871.  Jan.  14.  By  check,  No.  116,  Dr.  S.  S.  Schultz,  stone,  &c 5,500  00 

14.  By  check.  No.  115,  Hawke  & Burwell,  stone  cutters..  1,000  00 

Feb.  3.  By  check.  No.  117,  Theo.  F.  Schetfer,  printing 56  50 

6.  By  check.  No,  118,  A.  G.  Voris  & Co,,  carpenters 5,000  00 

27.  By  check.  No.  118,  Dr.  S.  S.  Schultz,  salary 500  00 

Mar.  8.  By  check.  No.  120,  C.  F.  Reehling,  sand  stone 1,000  00 

27.  By  check.  No.  121,  Hawke  & Burwell,  stone  cutters..  380  00 

April  21.  By  check.  No.  127,  A.  G.  Voris  & Co  , carpenters 7,000  00 

21.  By  check.  No.  123,  Hawke  & Burwell.  stone  cutters...  3,000  00 

22.  By  check.  No.  126,  H.  H.  Mann,  carpenter 1,000  00 

22.  By  check.  No.  122,  Dr.  S.  S.  Schultz,  building 3,500  00 

25.  By  check.  No.  125,  Johnson  & Hully,  stone  masons...  4,000  00 

25.  By  check.  No.  124,  C.  F.  Reehling,  sand  stone 1,420  43 

26.  By  check.  No.  128,  Books  & Ammerman,  brick  layers  4,000  00 

June  1.  By  check.  No.  130,  H.  H.  Mann,  carpenter 8,000  00 

1.  By  check.  No.  133,  Dr.  S.  S.  Schultz,  wages,  &c 3,980  00 

4.  By  check.  No.  132,  Dr.  S.  S.  Schultz,  salary 500  00 

4.  By  check,  No.  131,  Joseph^Strominger,  plasterer 2,500  00 


Amount  carried  forward $64,728  33 
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Amount  brought  forward $64,728  33 

June  7.  Ry  check,  No.  120,  Culver,  Barber  & Co.,  doors 1,000  00 

July  1.  By  check.  No.  131,  Dr.  S.  S.  Schultz,  wages,  material  7,000  00 

1.  By  clieck.  No.  136,  John  .M’Arthur,  Jr.,  architect 1,900  00 

3.  By  check.  No.  137,  Ornamefital  Iron  and  Bronze  com- 
pany, Iron  stairs 2,300  00 

3.  By  check.  No.  135.  H.  H.  Mann,  carpenter 2,000  00 

6.  By  check.  No.  138,  Joseph  Strominger,  plasterer 1,000  00 

11.  By  check,  No.  139,  C.  F.  Reehling,  sand  stone 1,563  42 

24.  By  check.  No.  140,  Dr  S.  S.  Schultz,  wages,  material, 

&c 12,000  00 

26.  By  check.  No  141,  Hawke  & Burwell,  stone  cutters..  1,939  81 

26.  By  check.  No.  143,  Joseph  Strominger,  plasterer 1,500  00 

Aug.  1.  By  check.  No.  144,  Morris,  Tasker  &Co.,  pipe  fitting, 

&c 1,038  39 

2.  By  check.  No.  112,  11.  H.  Mann,  carpenter 1,500  00 

4.  By  check.  No.  145,  Ornamental  Iron  and  Bronze  com- 

pany, iron  stairs 2,000  00 

26.  By  check.  No.  146,  \Vm.  Buehler,  insurance  premium  2,000  00 

28.  By  check.  No.  147,  Dr.  S.  S.  Schultz,  wages,  &c 7,500  00 

28.  By  check.  No.  148,  Dr.  S.  S.  Schultz,  salary 500  00 

30,  By  check.  No.  150,  A.  G.  Voids  & Co.,  carpenters 5,303  56 

30.  By  check.  No.  152,  Joseph  Strominger,  plasterer 2,500  00 

31.  By  check.  No.  151,  John  M’ Arthur,  ,Jr  , architect 4,000  00 

31.  By  check.  No.  149,  John  Suiulerland,  salary 1,000  60 

Sept.  3.  By  check.  No.  156,  James  P.  Wood  & Co.,  steam  ra- 


diators   2,000  0(1 

3.  By  check.  No.  IGO,  K.  H.  Mann,  carpenter 1,325  00 

3.  By  check  No.  159,  A.  G.  Voids  & Co.,  slate 847  86 

5.  By  check.  No.  154,  Benj.  II.  Shoemaker,  glass 1.536  70 

5.  By  check.  No.  158,  P.  R.  Johnson,  stone  msson 3,960  81 

5.  By  check.  No.  153,  Wm.  Nelson,  Jr.,  sewer  pipe 2,725  95 

6.  By  check.  No.  155,  Morris,  Tasker  & Co.,  pipe,  fitting, 

&c 2,050  If 

6.  By  check.  No.  157,  Ornamental  Iron  and  Bronzecom- 

pany,  stairs 3,000  Of 

Oct.  2.  By  check  No.  162,  Joseph  Strominger,  plasterer 2,500  Of 

3.  By  check.  No.  161,  Dr.  S.  S.  Schultz,  wages,  &c 6,000  Of 

4.  By  check.  No.  163,  Dr.  S.  S.  Schultz,  wages,  &c 1,560  Of 

4.  By  check.  No.  165,  II.  II.  Mann,  carpenter 2,000  Of 

7.  By  check.  No.  164,  Dr.  S.  S.  Schultz,  wages,  material, 

&c 7,000  Of 

7.  By  check.  No.  166,  Wm  Buehler,  insurance  premium  100  Of 

20.  By  check.  No.  167,  Dr.  S.  S Schuits,  slate  tiling 800  Of 

$160,919  7' 

B.  R.  GEARHART,  Cashier. 


November,  1,  1871. 
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S.  S.  Schultz,  M,  D.,  Superintendenf , in  accontU  with  the 
CoMMisriOKERS  foi'  the  State  Hoapital  for  the  Insane,  at 
Danville,  Penn' a: 


D R. 


1870.  Nov  10.  Balance  from  date  of  previous  .statement 8851  47 

1871.  Nov.  10.  By  check 2,000  00 

Jan.  13.  •'  5.500  00 

April  10.  “ 3,500  00 

June  1.  “ — 3,980  00 

30.  “ 7,000  00 

July  24.  “ 12,000  00 

Aug.  2G.  “ * ,500  00 

Sept.  30.  “ 6,000  0 1 

Oct.  3.  “ 1,500  00 

G.  “ 7,000  00 

33.  “ 800  00 

From  products  of  farm  sold 771  07 

Income  from  quarry 0,112  70 

Rent 102  50 


Total  receipts $04,177  74 


C R . 

Cast,  vrrought-iron  and  machinist’s  work,  hardware,  &c $9,518  39 

Lumber 2.915  77 

Freight  on  lumber,  stone,  brick,  iron  work,  &c 1,995  28 

Hauling 1,124  27 

Brick 2, 447  38 

Quarry,  tools,  powder,  wages,  hauling,  &c.,  &c 9,143  59 

Labor,  excavating  for  engine  house,  for  sewers,  water  and  gas-pipe, 

air-ducts,  grading,  &c 12,435  20 

Labor,  masons,  brick  layers,  carpenters,  painters 14,100  90 

Labor,  gas,  water  and  steam  fitters 1,502  45 

Band,  lime,  hair,  scafiFolding 1,510  47 

Inspecting  and  shipping  lumber,  engineering  and  measuring  up  work,  350  41 

Clay  pipe 955  80 

Wheelbarrows  and  office  chairs 80  8t) 

Manure 24  00 

Printing,  advertising,  postage,  stationary,  telegraphing 98  50 

Lightning  rods,  flag-statf  fixtures,  bell  tubing 024  25 

Glass, 90  45 

Slate  for  roofing  and  tileing 759  21 

Deafening  floors 1,500  00 


Amount  carried  forward 


$01,249  24 
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Amoimt  brought  forward $61,249 

Dressed  stone,  trimmings,  &c 2,129 

Paints,  oil  and  putty 776 

Balance  on  hand  October  31,  1871 23 


$64,177 

Vouchers  for  these  expenses  and  a detailed  statement  of  iten 
accompany  this  summary. 

Danville,  Pa.,  Oct  31,  1871. 


We,  the  undersigned  Commissioners,  having  examined  the  abot 
account  of  Dr,  S.  S.  Schultz,  Superintendent,  and  compared  tl 
same  with  the  vouchers,  find  it  to  be  true  and  correct. 

JOS.  A.  REED, 
TRAJT.L  GREEN, 
JOHN  CUR  WEN, 
Commissioners. 

November  1,  1871. 
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Hox.  W.  WORTHINGTON,  (icneral  Agent  and  Secretary  of  fhe 
Board  of  Public  Charities  of  Pennsylvania; 


Sik: — The  Commissiouers  for  the  erection  of  the  State  Hospital 
for  the  Insane  of  the  Northern  district  of  Pennsylvania,  at  Dan- 
ville, respectfully  present  their  fifth  report. 

The  necessity  of  having  the  buildings  prepared  for  the  reception 
of  ]>atients,  at  the  eailiest  practicable  period,  was  so  impressed  upon 
the  Commissioners,  that  they  made  every  arrangement  to  have  the 
work  pushed  forward  with  the  greatest  dispatch  compatible  with 
its  ju’oper  execution.  The  building  for  the  pumps  and  gas  works 
was  commenced  early  in  the  spring  and  was  finished  early  in  the 
fall,  so  that  the  gas  works  were  in  readiness,  and  the  pumps  in 
proper  po.sition  and  working  order,  in  September.  'The  reservoirs, 
placed  on  the  most  elevated  ground  in  the  rear  of  the  Hospital, 
so  as  to  be  above  the  highest  part  of  the  building,  were  dug  out 
early  in  the  winter  and  left  for  the  action  of  the  frosts,  and  during 
the  summer  were  put  in  proper  order,  and  the  half  of' each  pre- 
pared to  hold  water  by  being  lined  with  clay  and  paved  with  brick. 
The  remaining  part  could  not  be  finished  on  account  of  not  being 
able  to  procure  the  necessary  number  of  the  right  l<ind  of  brick, 
but  will  be  finished  at  an  early  day.  These  reserv’oirs  were  made 
with  sufficient  capacity  to  hold  nearly  two  millions  of  gallons  of 
water,  so  as,  if  necessary,  to  have  a large  store  of  water  on  hand, 
in  case  of  hre,  or  in  the  event  of  any  rejiairs  being  needed  to  tlie 
boiler  or  jinmp,  which  might  cause  a delay  of  several  days. 


5 i ft  It  LiDiiAHT  ur 


MAfflO  1942 

The  steam  pump  is  of  the  best  construction,  rnade  by  H.  E 
Worthington,  of  New  York,  and  is  capable  of  pumping  fifteen  t 
twenty-five  thousand  gallons  of  water  an  hour. 

The  gas  works  have  two  benches  of  retorts,  and  a gas  holde 
which  will  store  ten  thousand  cubic  feet  of  gas. 

The  building  for  the  bakery,  washhouse,  boilers  for  heating  tlr 
Hospital,  the  fans  for  ventilation,  and  the  necessary  machinery 
with  carpenter  shop,  and  rooms  for  all  those  employed  about  the 
Institution,  has  been  completed  in  the  most  substantial  and  thor- 
ough manner,  and  all  the  macliinery  necessary  for  the  proper  man- 
agement of  these  departments  has  been  placed  in  position.  The 
bake  oven  is  large  and  of  the  most  approved  construction  and 
arrangement ; the  machinery  of  the  washhouse  consists  of  a six 
tub  shaker  machine,  two  of  the  Standard  Laundry  Company’}' 
large  machines,  a centrifugal  wringer,  and  the  other  fixtures  nec- 
essary for  the  proper  execution  of  the  work  in  that  department. 

The  work  in  the  main  Hospital  building  has  been  carried 
forward  steadily,  so  as  to  have  everything  constructed  and  arranged 
in  the  best  manner  to  answer  the  objects  of  the  Institution,  and 
with  a view  to  the  most  economical  management;  and  the  Com- 
missioners believe  that  a strict  and  thorough  examination  will 
satisfy  all  acquainted  with  the  requirements  of  hospitals  for  the 
insane,  that  everything  has  been  done  with  a strict  regard  to  true 
economy  in  the  first  cost,  and  in  the  proper  carrying  forward  of 
the  objects  for  which  the  Hospital  was  built. 

The  part  now  ready  for  occuj^ation  will  give  proper  accommo- 
dation to  two  hundred  patients,  the  great  majority  in  single  rooms, 
with  the  requisite  number  of  attendants;  and  as  there  is  every 
reasonable  probability  that  that  number  wull  soon  occupy  the 
rooms,  by  transfer  from  the  hospital  at  Harrisburg,  now  much 
overcrow'ded,  and  by  the  addition  of  many  from  different  parts  of  the 
district,  waiting  to  avail  themselves  of  the  advantages  of  the  In- 
stitution, it  is  extremely  desirable,  in  every  point  of  view,  that  the 
additional  wards,  as  designed  in  the  original  plan,  should  be  con- 
structed at  the  earliest  period. 

The  best  interests  of  the  insane  demand  that  the  whole  building, 
as  originally  designed  for  their  accommodation,  be  pushed  to  com- 
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)letion  as  speedily  as  is  compatible  with  good  workmanship,  that 
i proper  classification  may  be  instituted  and  maintained,  and  that 
:hose  be  placed  together  who  are  most  nearly  allied  in  the  charac- 
ter of  their  disease.  Those  who  will  resort  to  the  Hospital  for 
treatment  will  expect  to  receive  the  best  which  the  experience  of 
the  time  can  give,  and  this  treatment  cannot  be  had,  in  all  respects, 
unless  that  classification  is  maintained  which  will  separate  the 
patients  into  as  many  difterent  apartments  as  the  nature  of  their 
disease  will  demand,  and  this  classification  cannot  be  obtained  in 
the  Hospital  as  at  present  constructed.  It  is  also  extremely  desira- 
ble to  prevent  overcrowding,  which,  it  is  feared,  may  result  before 
those  additional  wards  can  be  properly  prepared  for  the  reception 
of  those  who  will  really  need  them. 

The  money  appropriated  last  winter  Avas  not  sufficient  to  justity 
the  Commissioners  in  doing  more  than  preparing  the  stone  neces- 
sary for  the  foundation  of  those  wings.  True  economy  would 
have  been  consulted,  and  the  best  interests  of  the  insane  greatly 
advanced,  by  making  such  an  appropriation  as  to  have  allowed  the 
Commissioners  to  have  had  much  of  the  carpenter  work  done  dur- 
ing this  Avinter,  AA'hen  men  were  not  fully  engaged  on  other  work, 
and  thus  the  work  could  liaAm  been  done  at  a loAver  rate  than  in 
the  spring  and  summer,  Avhen  out-door  Avork  AA^as  brisk.  By  this 
arrangement,  also,  the  material  coidd  ha\m  been  procured  more 
adAmntageously,  and  eA^erything  necessary  for  the  carrying  forward 
of  the  building  operations  have  been  done  more  economically  than 
when  this  AA’ork  had  to  be  done  in  the  spring,  and  'the  masons  and 
bricklayers  are  waiting.  To  enable  them  to  carry  forAvard  the  Avork 
on  the  additional  wings,with  the  expedition  and  economy  demanded 
by  the  true  interests  of  the  CommonAvealth  and  of  ihe  insane,  the 
Commissioners  would  respectfully  urge  the  aj)propriation  of  one 
hundred  and  twenty-five  thousand  dollars. 

As  in  the  opening  of  every  institution,  the  first  year  is  always 
more  expensive,  from  the  necessity  of  the  proAusion  of  so  much 
that  must  be  had  for  the  comfort  of,  and  attendance  on,  the  patients, 
and  from  tlie  fact,  also,  that  the  number  of  admissions  of  patients 
is  smaller,  and  consequently,  the  receipts  of  money  less,  than  in 
subsequent  years,  the  Commissioners  bclieA'c  that  an  appropria- 
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tion  of  thirty  thousand  dollars,  for  the  support  of  the  Hospita 
and  for  the  payment  of  salaries  and  wages,  will  be  required. 

The  Commissioners  would  again  bear  their  united  testimony  t 
the  fidelity,  earnestness  and  assiduous  attention  which  Dr.  S.  ^ 
Schultz  has  continued  to  manifest  in  the  discharge  of  the  dutie 
which  have  been  devolved  upon  him , The  officers  of  the  Hospita 
selected  by  Dr.  Schultz,  to  assist  him  in  the  management,  are  Dr 
F.  E.  Dundore,  Assistant  Physician,  J.  C.  Eyer,  Clerk,  and  Mrs 
Kate  Dodson,  Matron. 

A plan  for  the  laying  out  of  the  grounds  of  the  Hospital  adjoin 
ing  the  building,  so  as  to  have  the  natural  advantages  of  the  grounc 
ini])roved  to  the  greatest  degree,  and  the  trees  and  the  shrubbery 
planted  in  the  best  positions,  was  prepared,  at  the  request  of  tin 
Commissioners,  by  Donald  G.  Mitchell,  Esq.,  whose  skill  anc 
taste  have  been  shown  in  various  other  works  of  a similar  char- 
acter. 

A part  only  of  this  plan,  that  directly  in  front  of  the  main  build- 
ing, and  connected  with  the  front  approach,  was  laid  ont  dnrin^ 
the  Slimmer,  and  the  other  parts  can  be  carried  on,  as  the  building 
progresses,  with  the  assistance  of  the  inmates  of  the  Hospital  anc 
at  a very  trifling  cost. 

A vegetable  garden  was  also  laid  out  and  planted,  and  a suffi- 
ciency of  vegetables  raised  for  the  supply  of  the  Institution  during 
the  coming  winter. 

ihe  Commissioners  were  enabled  to  effect  a removal  of  the  leas( 
of  the  stone  quarry  from  v-hich  the  stone  for  the  building  waj 
obtained. 

i he  money  apjiropriated  for  furniture  has  been  expended  ir 
providing  such  as  was  really  necessary  for  the  comfort  and  conve- 
nience of  those  for  whom  the  Hospital  was  bnilt,  and  while  thal 
purchased  was  only  a part  of  what  will  ultimately  be  needed,  il 
was  thought  that  any  additions,  which  might  be  required,  conlcl 
rt'adily  be  obtained  as  tlie  occasion  for  its  use  arose. 

I 0 tne  State  Treasurer,  Hon.  E.  W.  Mackey,  the  Cominissioner.‘ 
ar(‘  under  many  obligations  for  his  kind  and  considerate  attention, 
in  providing  them  with  the  means,  so  far  as  the  law  would  allov 
him,  of  ]jushiug  forwal'd  the  work  to  be  done. 
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Notwithstanding  this  aid,  the  demands  of  those  who  had  fur- 
bished materials  were  sueh,  that  they  were  compelled,  temporarily, 
:o  borrow  money  to  enable  them  to  meet  these  demands. 

The  Commissioners  had  hoped  that  the  Hospital  would  have 
been  ready  for  the  reception  of  patients  at  an  earlier  day,  but  a 
variety  of  causes  combined  to  delay  the  work,  and  they  were  unable 
to  announce  the  opening  before  the  eighteenth  day  of  October, 
'ince  whieh  a number  of  patients  have  been  received. 

The  Comnii.ssioners  selected  B.  R.  Gearhart,  Cashier  of  the 
First  National  Bank  of  Danville,  Treasurer  of  the  Hospital. 

TRAILL  GREEN, 

J.  A.  REED, 

JOHN  CURWEN, 

November  1st,  1872.  C’omrnisftloners. 
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Fikst  National  Banf:  of  Danville,  Ti'casurer,  in  aGcoimv\ 
with  Jos.  A.  Rep:d,  Traill  Green  and  John  Curwen,  ! 
Commissioners  of  the  State  Hospital  for  the  Insane,  Danville, 
Penn’ a : 

D R.  11 


187L  Nov.  7.  To  discount $4,972  00 

29.  To  State  Treasurer’s  check 20,000  00 

Doc.  5.  Do.  do.  do 10,000  00 

1872.  .Tan.  2.  Do.  do.  do 30,000  00 

19.  To  Manhattan  Insurance  Company’s  check 1.55  82 

19.  To  Thompson,  Derr  & Co.’s  check 27  73, 

30.  To  State  Treasurer’s  chock 10,000  OOj, 

Feb.  27.  Do.  do.  do 20,000  Ofl 

April  9.  Do.  do.  do 12,000  01^ 

May  7.  Do.  do,  do 18,000  OO! 

.Tune  21.  Do.  do.  do 20,000  OO' 

.July  31.  Do.  do.  do 10,000  00 

Sept.  2.  Do.  do.  do 5,600  OO 

3.  To  discount 4,920  00 

12.  D^ 4,895  00 

21.  To  Thompson,  Derr  & Co.’s  check 184  82  [ 

24.  To  State  Treasurer’s  chock 2,000  00 

i 

$172,755  3^1 

Dal.ance 03  91 


$172,819  28 


C R.  f 

1871.  Nov.  7.  By  check $507  87  ! 

8.  By  check.  No.  171,  Dr.  S.  S.  Schultz 1,963  00 

9.  By  check.  No.  170,  Joseph  Strominger,  plasterer 2,500  00 

15.  By  stamp 2 5{J 

29.  By  check.  No.  173,  Dr.  S.  S.  Schultz,  wages,  &c 6,000  0(^ 

29.  By  check.  No.  172,  Dr.  S.  S.  Schultz,  salary 500  00 

Dec.  1.  By  check.  No.  176,  Culver,  Barber  & Co.,  doors 3,500  00 

1.  By  check.  No.  178,  Joseph  Strominger,  plasterer 1,500  1)0 

1.  By  check.  No.  174,  A.  G.  Voris  & Co.,  carpenters 6,000  OOi 

2.  By  check.  No.  175,  William  Buehler,  premium  on  in- 

surance  600  00 

2.  By  check.  No.  179,  A.  E.  Kapp  & Co.,  lumber 349  i)0 

5.  By  check,  No.  177,  Krouse,  Hardie  & Co.,  lumber 1,539  18  ; 



Amount  carried  forward $24,962  45  | 
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Amount  'brouglit  forward $24,962  45 

1.  Dec.  6.  By  check.  No.  185,  Bhelan  & Bucknell,  lumber 693  01 

H.  By  check,  No.  184.  .Jacob  Nailor,  heater  boiler 456  30 

6.  By  check,  N'o.  183,  Herbert,  Russell  &,  Co.,  lumber...  1,250  11 

6.  By  check.  No.  182,  IV.  B Levan,  boiler  fixtures 230  50 

7.  By  check.  No.  188,  G.  D.  Wetherill  & Co.,  paints 227  55 

7.  By  check,  No.  186,  Tuttle  & Bailey,  registers 1,524  48 

7.  By  check.  No.  187,  B.  H.  Shoemaker,  glass 485  31 

8.  By  check.  No.  180,  Ornamental  Iron  and  Bronze  Co.,  1,606  87 

11.  By  check.  No.  181,  II.  E.  Worthington,  pump 709  00 

16.  By  check.  No.  189,  A.  G.  Voris  & Co.,  carpenters..  . 860  80 

16.  By  check.  No.  190,  Dr.  S.  S.  Schultz,  wages,  &c 1,800  OO 

2.  .Jan.  2.  By  note 5,000  CO 

2.  By  check.  No.  102,  Ur.  S.  S.  Schultz,  wages,  brick, 

&c 6,000  00 

2.  By  check,  No.  191,  .Joseph  Strominger,  plasterer 239  00 

2.  By  interest  on  loan  for  twenty-one  days 17  50 

4.  By  check.  No.  195,  .James  P.  IVood  & Co.,  radiators,  5,721  61 

4.  By  check.  No.  104,  Morris,  Tasker  & Co.,  pipe,  &c...  6,457  51 

4.  By  check,  No.  196,  Deveney,  White  & Hitzeroth,  cast- 
ings  202  67 

4.  By  check.  No.  197,  David  Litbgow,  valves,  &c 105  86 

8.  By  check.  No.  202,  .John  Mc.Arthur,  .Jr.,  architect....  2,000  00 

8.  By  check.  No.  201.  William  L.  Wilson,  flues 44  85 

tt.  By  check.  No.  198,  .Jacob  Naylor,  iron  work 262  50 

10.  By  check.  No.  199,  W.  B.  Levan,  boiler  fixtures 284  io 

10.  By  check.  No.  20c,  B.  H.  Shoemaker,  glass 73  76 

11.  By  check,  No.  203,  Dr.  S.  S.  Schultz,  materials 1,000  00 

12.  By  check,  No.  198,  Joseph  Strominger,  plasterer 2,500  00 

30.  By  check,  No.  204,  Dr.  S.  S.  Schultz,  wages 6,000  On 

Feb.  5.  By  cheek.  No.  205,  .John  Sunderland,  salary l,2-50  00 

7.  By  check.  No.  207,  Dr.  S.  S.  Schultz,  materials 2,350  00 

10.  By  check.  No.  206,  II.  H.  Mann,  lumber 380  21 

March  2.  By  check,  No.  208,  Dr.  S.  S.  Schultz,  wages,  mate- 
rials, &c 10,000  00 

2 By  check.  No.  209,  Dr.  S.  S.  Schultz,  salary 500  00 

4.  By  cheek,  No.  210,  .Joseph  Strominger,  plasterer 167  72 

5.  By  check.  No.  212,  Joseph  Strominger,  plasterer 658  56 

7.  By  check,  No.  211,  Thomas  Haigh,  carpenter 200  00 

8.  By  check,  No.  213,  Joseph  Strominger,  plasterer 180  97 

13.  By  check.  No.  214,  Dr.  S.  S.  Schultz,  materials,  &c...  3,000  00 

19.  By  check.  No.  215,  Morris,  Tasker  & Co.,  pipe,  fitting, 

&c 1,752  72 

25.  By  check,  No.  216,  Dr.  S.  S.  Schultz,  slate,  pipe,  &c.  3,000  00 

April  1.  B^- check.  No.  217,  Theo.  F.  Scheffer,  printing  reports,  52  75 

9.  By  check.  No.  218,  Dr.  S.  S.  Schultz,  wages 6,000  00 


Amount  carried  forward $100,299  06 
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7.  By 

8.  By 
6.  By 


8.  By 

12,  By 
20.  By 

.Sc'iit.  2.  By 
2,  By 
2.  By 
5.  By 

13.  By 
26.  By 


Amount  brought  forward $100,299 

chock.  Xo.  230,  I)r.  S.  S.  Schultz,  materials 5,000 

check,  X'o.  219,  J.  O.  riinieo,  quarry  rent 1,000 

check,  Xo.  221,  Dr.  S.  S.  Schultz,  wages,  &c 7,200 

check.  No.  220,  Dr.  S.  S.  Schultz,  nails,  &c 282 

check.  No.  222,  Dr.  S.  S.  Schultz,  salaiy 500 

chock.  No.  223,  .Joseph  Strominger,  plasterer 1,200 

check,  No.  231,  Dr.  S.  S.  Schultz,  wages 0,000 

check.  No.  228,  William  M.  Snyder,  lime 198 

check,  No.  224,  F.  II.  Hawke,  cut  stone 1,973 

check.  No.  225,  Field  & Hardie,  hardware 1,080 

check.  No.  226,  11.  McCambridge.  brasswork 393 

check,  No.  229,  Merchant  & Co.,  brasswork 224 

check,  No.  227,  J.  L.  Mott,  bath  tubs 270 

check.  No.  238,  Dr.  S.  S.  Schultz,  wages,  &c 10,000 

check.  No.  232,  .Joseph  Strominger  plasterer 1,000 

check,  No.  236,  Morris,  Tasker  & Co.,  pipe,  &c...  769 

check,  No  235,  Field  & Hardie,  hardware 823 

check.  No  234,  .Jacob  Naylor,  steam  boiler 1,510 

check.  No.  237.  G.  D Wetlierill  & Co.,  jjaints 393 

check.  No.  233,  H.  R.  Worthington,  pump 3,300 

check.  No.  240,  Dr.  S.  S.  Schultz,  )uatcrial 500 

check.  No.  241,  Dr.  ,S.  S.  Schultz,  wages 6,000 

check.  No.  242,  .losejih  .Strominger,  plasterer 1,200 

check,  No.  253,  F.  H.  Hawke  ,V  Co  , stone  cutters,  1,272 

check.  No.  248,  .1.  11.  Ton-ence,  brick 100 

check.  No.  250,  W.  Sellcr.s  & Co.,  shafting 

check,  No.  243,  Robert  Wood  & Co,  iron  work 

check,  No.  245,  Wm.  R.  Kendall,  carpenters’ tools, 
check,  X’'o.  251,  S.  .).  Crcsswell.  Jr.,  iron  work.... 

check.  No.  249,  W.  B.  Imvan,  grate  bars,  &c 

check,  No.  247,  .\.  H Brown,  tin  work 

check.  No.  244,  Walton,  Lippencott  & Co.,  furni- 
ture  

check.  No.  246,  Charles  Rerkes,  brass  work 

check.  No.  252,  Gulick,  Kuhn  & Co.,  brick 

check.  No.  239,  J.  0.  Pinneo,  quarry  rent, 

check,  No.  255,  Dr.  S.  S.  Schultz,  wages 5,000 

check.  No.  258,  H.  G,- Morris,  fans  and  engines...  4,000 

check.  No  254,  Dr.  S.  S.  Schultz,  salary 500 

check.  No.  257,  Dr.  S.  S.  Schultz,  wages. 800 

check.  No.  258,  Dr.  S.  S.  Schultz,  materials 5,000 

check,  No.  259,  Dr.  S.  S.  Schultz,  wages 2,000 


697 

210 

162 

209 

161 

103 


06 

00 

00 

00 

40 

00 

00 

oo 

90 

88 

46 
57 
7(< 
00 
00 
00 

47 
68 
00 
70 
00  ' 
00 
00  I 

00  i 
27 
50 
14 
00  1 


36 
62 
50  ; 
83 


265 

264 

452 

500 


00 
50 
63 
00 
00 
00 
00 
00 
.00 
00 


$172,819  28 


XOYEMBER  1,  1872. 


E.  E.  GEARHART,  Cashier 
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S.  Schultz,  M.  D.,  Superintendent,  in  account  with  the 
Commissioners  for  the  State  Hospital  for  the  Insane,  at 
Danville,  Penn’ a: 

DR. 

371.  Nov.  1.  By  balance $23  13 

By  check 6,000  00 

8.  “ 1,963  00 

29.  “ 6,000  00 

Dec.  14.  “ 1,800  00 

372.  .Jan.  2.  “ 6,000  00 

11.  “ 1,000  00 

30.  “ 6,000  00 

Feb.  7.  *•  2,350  00 

29.  “ 10,000  00 

Mar.  13.  “ 3,000  00 

23.  ••  3,000  00 

April  10.  ‘ 6,000  00 

18.  “ 5,000  00 

May  7.  “ 7,200  00 

14.  “ 6,282  40 

June  21  “ 10,000  00 

.July  29.  “ 500  00 

31.  “ 6,000  00 

Aug.  31.  “ 5,000  00 

Sept.  3.  “ 800  00 

12.  <•  5,000  00 

Oct.  29.  *•  2,0(t0  00 

Nov.  5.  “ 8,300  00 

Prod\ict  of  farm  sold 342  76 

Income  from  quarry 5,871  02 

Rent 85  00 


$115,517  30 

CR. 

late  and  flagging S3, 564  76 

ut  stone 3,066  31 

ement,  hair,  lime  and  sand 1,913  79 

rick 3.348  31 

irpenters,  painters,  masons,  and  brick  laying 38,980  73 

ater  and  steam  fitting 3.898  17 

abor ; 14,132  00 

uarry 13,587  70 


Amount  carried  forward $82,49]  77 
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Amount  brought  forward $82,491  77 

Hardware,  cast  and  wrought  iron 15,346  06 

Lumber 5,818  09 

Hauling 492  82 

Freight 2,327  68 

Printing 82  75 

Window  frames  and  sash 631  75 

Wheelbarrows 31  50 

Clay  for  reservoir 1,000  00 

Glass 51  50 

Paint  and  oil 747  59 

Soap  stone I33  82 

Farm 3,667  60 

Attorney 15  00 

Deafening  floors 100  00 

Coal 840  75 

Garden  seeds  and  labor 353  75 

Furniture 242  80 

Vane,  ball  and  rod 107  70 

Postage 47  32 

Marble 636  01 

Balance 651  04 


$115.517  30  I 

Vouchers  for  these  expenses  and  a detailed  statement  of  items 
accompany  this  summary. 

Danville,  Pa.,  Nov.  6,  1872. 


W e,  the  undersigned  Commissioners,  having  examined  the  above  ? 
account  of  Dr.  S.  S.  Schultz,  Superintendent,  and  compared  the  , 
same  with  the  vouchers,  find  it  to  be  true  and  correct.  ! 

TRAILL  GREEN, 

JOS.  A.  REED, 

JOHN  CUR  WEN, 

Commissioners. 


November  6,  1872. 


1 1 S’TS. 


OFFICERS  OF  THE  INSTITUTION, 


TRUSTEES. 

Thomas  Bea\tcr,  Beh,j.  H.  Thboop,  M.'  D.,  W.  A.  M.  Gkiek, 

A.  F.  Eussel,  Chas.  S.  Minor,  B.  H.  Detwiler, 

Thomas  Chaefant,  John  S.  Mann,  Ediyard  Overton.,  Jr. 

SUPERINTENBENT, 

S.  S.  SCHUl.TZ,  M.  D. 

ASSISTANT  PHYSICIAN, 

F.  P.  Dundore,  M.  D. 

STEWARD, 

F.  C.  Eyer. 

(, 


MATRON, 
Mary  J.  Smyth. 


MAR  10  t942 


} 

STATE  HOum,  BOSTOW 
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REPORT  OF  COMMISSIONERS. 


Hox.  DILLER  LUTHER,  General  Agent  and  iSeeretarg  of  the 
Board  of  Public  Charitlea  of  Pennuglvania  : 

Sib  ; — The  Commissioners  for  the  erection  of  the  State  Hospital 
for  the  Insane  of  the  Northern  District  of  Pennsylvania  at  Danville, 
respectfully  present  their  report  of  the  operations  of  that  Hospital 
for  the  year  ending  Sept.  30th.  1873. 

In  pursuance  of  the  Act  of  Assembly  authoiizing  the  Commis- 
sioners “to  organize  the  Hosjiital  and  receive  patients,”  directions 
■were  given  to  have  the  announcement  made  that  patients  would  be 
I'eceived  on  and  after  Oct.  18, 187’2;  but  the  first  patient  was  not  receiv- 
ed until  Nov.  6. 1872.  and  from  that  date  to  Sept.  30, 1873,  210  patients 
were  admitted  ; 138  males.  70  females. 

The  number  discharged  during  the  same  iieiiod  was  31  males, 
13  females,  of  whom  1.5  were  restored,  8 improved,  9 stationary,  12 
died.  Leaving  in  the  Hospital  on  Sept.  30,  1873,  166  patients,  107 
males.  59  females. 

As  in  the  organization  of  all  such  institutions  great  difficulty 
was  exjierienced  in  procuring  the  services  of  those  needed  to  caiTy 
on  the  various  ojierations  of  the  Institution  and  more  particularly 
those  entnisted  with  the  immediate  care  and  attendance  of  the  pa- 
tients, many  jifering  themselves  who,  on  tiial.  were  foimd  to  be  im- 
able.  to  fill  the  position  properly,  and  satisfactoiily  by  reason  of  in- 
fiimity  of  temper,  inability  to  command  the  resjiect  and  confidence 
of  the  jiatients,  and  unwillingness  to  devote  themselves  assiduously 
to  learnmg  the  new  and  difficult  duties  assigned  them.  The  number 
of  those  properly  qualified  by  tact,  genuine  sympathy,  forbearance 
towards  the  waywardness  of  the  insane,  calmness  and  control  of 
temper  and  tongue  and  that  charity  which  beareth  all  things,  en- 
dureth  all  things  joined  ■with  that  firmness  and  decision  which  ■will 
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insist  on  compliance  with  the  niles  and  regulations  in  a mild  and 
gentle  tone,  is  unhappily  in  these  days  not  very  large  and  too  often 
those  who  think  themselves  well  fitted,  find  that  they  need  many 
essential  qualities  to  enable  them  to  meet  the  trials  and  annoyances 
to  which  they  are  very  frequently  subjected.  In  these  times 
when  so  many  seem  inclined  to  do  as  little  as  they  can  and  that 
little  not  in  the  very  best  way  they  might,  the  difficulty  is  all  the 
greater  to  induce  people  to  give  themselves  patiently  and  persever- 
ingiy  to  the  discharge  of  duties  which  require  self-denial,  a kindly 
si^irit  and  a sympathizing  heart  in  order  to  their  fidl  and  satisfactory 
discharge. 

In  their  estimate  of  the  amount  of  money  last  year  needed  to 
carry  on  the  operations  of  the  Hospital,  the  Commissioners  based 
their  calculation  on  the  fact  that  a certain  amount  of  money,  ten 
thousand  dollars,  Avould  be  needed  to  meet  the  current  expenses  from 
the  opening  of  the  Institution  until  the  commencement  of  the  fiscal 
year  of  the  Commonwealth.  The  amount  actually  ajjpropriated  was 
just  that  mush  short  of  what  was  really  needed  for  the  actual  sujj- 
port  of  the  Hospital,  and  the  failure  to  receive  that  has  been  felt  all 
through  the  year  in  the  inability  to  meet  promptly  the  pixrchases  for 
the  necessary  sxxjsixlies  of  the  Hospital,  which  are  always  more  eco- 
nomically obtained  for  cash. 

In  order  to  enable  this  Institution  to  make  xip  this  deficiency 
and  to  carry  it  on  with  a proper  regard  to  economy  and  good  m"'!- 
agement,  it  will  be  necessary  that  the  amount  not  given  for  the  jxeriod 
from  the  opening  of  the  Institution  to  June  1st,  1873,  ten  thousand 
dollars  be  added  to  the  amount  necessary  for  the  ensuing  year 
§25,000.  This  will  enable  those  in  charge  of  the  Hospital  to  meet 
the  liabilities  with  more  promptness  and  obtain  what  is  needed  for 
the  support  of  the  Hosjxital  at  much  better  rates. 

In  order  to  facilitate  the  erection  of  the  additional  wings,  the 
Commissioners  have  had  the  foundations  of  the  two  additional 
Ixlocks  of  the  North  wing  for  males,  laid  during  the  siunmer  and  fall 
as  far  as  was  necessary  for  the  first  floor  joist.  They  have  also 
directed  that  all  the  joist  required  in  these  wings  be  jxxu'chased  : that 
the  flooring  needed  for  the  same  Axdngs  be  procured  and  piled  U2X  on 
the  ground  so  as  to  be  fully  seasoned ; that  all  the  lumlxer  necessary 
for  the  window  frames  and  door  frames  be  secured  and  that  these 
frames  be  made  dxiring  the  winter  ; that  the  brick  for  the  interior 
walls  be  obtained  and  placed  on  the  ground  : that  arrangements  be 


also  made  for  tlie  sandstone,  necessary  for  the  water  table,  and  belt 
course,  for  the  door  head  and  steps  and  the  window  heads  and  sills, 
and  in  fact  that  every  preparation  be  made  so  that  the  building  to 
be  erected  on  these  foundations  may  be  put  rmder  roof  diu-ing  the 
coming  season. 

Before  these  wards  can  be  made  ready  for  the  occupation  by  pa- 
tients, the  251’esent  wards  will  all  be  overcrowded  and  it  is  in  every 
point  of  view  greatly  desii'able  that  the  additional  wards  be  made 
ready  at  the  earliest  practicable  period.  To  enable  this  to  be  done 
an  aiDpropriation  of  one  hundred  thousand  dollars  wiU  be  required. 

The  Commissioners  would  desme  to  bear  their  strong  testi- 
mony to  the  energy,  ability  and  faithfidness  with  which  Dr.  S.  S. 
Schultz  has  met  the  requirements  of  his  position,  and  their  appre- 
ciation of  the  earnest  desire  he  has  at  all  times  manifested  to  f)ro- 
mote  the  welfare  of  the  Hospital  and  the  best  interests  of  those  com- 
mittted  to  his  charge. 

In  resigning  into  the  hands  of  those  appointed  to  administer 
in  the  futui’e,  the  affairs  of  the  Hospital  with  which  they  have  so 
long  been  connected,  the  Commissioners  cannot  but  express  the 
hojje  that  the  Hospital  may  long  continue  to  be  a blessing  to  all,  for 
whose  welfare  it  was  designed,  an  ornament  and  a credit  to  the  State, 
which  has  apj^ropriated  so  largely  to  its  erection,  and  that  all  con- 
nected hereafter  with  its  management  may  be  governed  by  the  de- 
sir  ~ and  the  aim  to  make  it  the  means  of  relieving  the  distress  of 
families,  the  restoration  of  the  afflicted  and  a true  home  to  those 
who  may  seek  its  shelter  and  jrrotection. 

J.  A.  KEED 
TKAILL  GKEEN 
JOHN  CURWEN 

Nov  1 1873 
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First  Nattoxax  Bank  of  Danville.  Treasurer . in  account  with  Jo.s.  A. 
Deed.  Traill  Green  and  John  Curwen,  Commwmoners  of  the 
State  Hospital  for  the  Insane.  Da.nviJte,  Penn'a  ; 

BECEIPTS. 


1872.  Nov.  2. 
Dec.  14. 

Dec.  24. 

1873.  Jan.  (i. 
Feb.  7. 
Mar.  14. 

14. 

April  18. 
May  10. 
.Tune  11. 
14. 

July  1 . 
Aug.  15. 


1872.  Nov. 


1. 

0. 

9. 

9. 


9. 


9. 

Nov.  11. 
11. 
11. 


11. 

11. 

11. 


11. 

11 


11. 

12. 


To  State  Treasurer’.^  check $20,000  00 

To  note  rlisconnted 4.890  OG* 

To  do  do  4,890  OG 

To  Sta'e  I'l’easiirer s check i 0,000  04^ 

Do  do  do  14,900  0(7L 

To  note  discounted 5,000  00 

Do  do  4.920  00 

Do  do  4,920  00^ 

To  clieck 91  00 

To  note  discounted 5,070  07 

To  State  Treasurer’s  check 10,000  00 

To  check  40  94 

To  State  Treasurer’s  check 15,000  OO  11 

Do  do  do  10,000  00  l| 


$109,747  33  I 

EXPENDITURES.  I 

By  balance $03  91  I 

By  check.  No.  2S8.  Dr.  S S.  Schultz,  wages 8.300  00  I 

By  check,  No.  255.  M’ralluin.Crease&Sloan,  carpets  706  80  I 

By  check.  No.  204,  R L.  Knight  X Son-,  carpets....  796  73  I 

By  check,  No.  261,  Parry,  Gravel  & IVilliains, rdate  I 

roofing 037  39  I 

By  check,  No.  282,  Field  J"  TTardie,  Hardware 300  00  I 

By  check,  No.  267,  Cornelius  & Sons,  gas  fixtures...  1.000  00  I 

do  cljeck.  No.  266,  .\nios  ITniborn,  mattresses 1,000  00  I 

do  check.  No.  27.3,  J.  H,  Gemrig,  surgica'  instru-  I 

ments 83  00  I 

do  check,  No.  279,  Robert  Wood  & Co  , lamps 30  00  I 

do  check,  No.  276,  Wm.  IMann.  blank  books 227  00  I 

do  check.  No.  274.  A.  H.  FranciscusA  Co.,  wooden  | 

ware 48  05  I 

do  check.  No.  286.  John  S.  Deibert,  brick 262  50  | 

do  check.  No  260,  Bramhall,  Dean  & Co.,  kitchen 

range,  heater.s,  &c 1,907  00 

do  check,  No.  277,  Culver,  Barber  & Co.,  doors 350  00 

do  check.  No.  270,  I.  O.  Pinneo,  quarry  rent 500  00 
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12.  do  cheek,  No.  268,  C.  B.  Meiicli  & Co.,  furniture...  1,000  00 

12.  do  check.  No  271,  Merclmnt  & Co.,  brass  pipe 633  72 

12.  do  check.  No.  275,  J,  Hall  Rohrman  & Son,  tin- 
ware  161  81 

12.  do  check.  No.  281,  .].  E.  & B.  Schell,  basins 31  00 

12.  do  check.  No.  278,  .1.  L.  Mott,  iron  works,  sink...  9 63 

12.  do  check.  No.  280,  John  Thornley,  rubber  goods...  76  40 

13.  do  check.  No.  263,  Sturdevant,  fan  blower  for  laun- 

dry   400  00 

13.  do  check.  No.  269,  E.  C.  Oliver  & vSon,  bedsteads..  500  00 

13.  do  check.  No,  283,  E.  Pratt,  soapstone 26  81 

13.  do  check.  No.  272,  Penna.  Institution  for  the  blind, 

brushes 62  96 

16.  do  check.  No.  287,  Lawrence,  Cement  Co., 101  00 

16.  do  check.  No,  262,  .Jas.  S.  Kaime,  washer 405  00 

16.  do  check.  No.  285,  Jos.  Flanigan,  brick 92  40 

18.  do  check,  No  284,  Gulick,Kuhn&  Co.,  brick 250  00 

Dec.  14,  By  note 5,000  00 

14.  do  note 5,000  00 

26.  do  check.  No  290,  Dr  S.  S.  Schultz,  wages 5,000  00 

26.  do  check.  No.  292,  Waterman  & Reaver,  crockery.  590  85 

29.  do  check.  No.  289  Dr.  S.  S Schultz,  salary 666  66 

27.  do  check,  No.  292,  C.  B.  Mench  & Co.,  furniture..  440  74 

27.  do  check,  No.  297,  Perker  & Vinton,  brass  work...  134  21 

28.  do  check.  No.  294,  Amos  Hillhorn,  Mattresses 659  99 

28.  do  cheek.  No.  300,  .Johnson  & Amerman,  insurance  520  00 

30.  do  check.  No.  291,  .John  Sunderland,  services  1,095  00 

30.  do  check.  No.  296,  E C.  Oliver  & Sons,  bedsteads  831  25 

30.  do  check.  No.  299,  Cornelius  & Sons,  gas  fixtures..  329  30 

30.  do  check.  No.  298,  Adee  & Delaree,  stopcocks 212  50 

30,  do  check.  No.  295,  .J.  H.  Wisler,  chairs 66  50 

1873,  Jan.  8.  By  check.  No.  307,  Sellers  & Bros.,  wire  guards...  479  67 

9.  do  check.  No.  302,  C.  Stoddart  & Bro.,  blankets, 

sheetings,  &c 3,024  90 

9.  do  check.  No.  303,  Henry  G.  Morris,  Fans,  engines, 

&c 3,106  75 

9.  do  check,  No.  301,  .Jos.  Strominger,  plasterer 600  00 

9.  do  check,  No.  304,  Culwer,  Barber  & Co  , doors..  761  17 

10.  do  check.  No.  313,  Field  & Hardie,  hardware 442  06 

10.  do  check.  No.  311,  John  T.  I.iewis  & Bro.,  white 

lead  290  38 

10.  do  check,  No  306,  Standard  Laundry  Co 710  00 

10.  do  check.  No.  308,  W.  H.  Law,  boilers 1,145  54 

^ 11.  do  check,  No.  318,  McCambridge  & Co.,brasswork  457  02 

13.  do  check.  No.  305,  U.  8.  Salamander  Co 648  00 

13.  do  check, 316,  Slifer,  Walls  & Co.,  farm  im- 
plements   340  00 
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13.  do  clieck,  No.  317  B.  TI.  Slioem.ikei-.  glass 222  64 

13.  do  clieck,  No.  310,  J,  M.  Mari.s,  furniture  for 

dispensary 138  OC 

13.  do  check.  No  315,  Boyd  & Co  , cliairs 486  66 

13.  do  check,  No.  309,  William  Sellers  & Co., shafting  239  52 

14.  do  check.  No.  314,  Jas  H Billington  & Co,, 

belting 331  23 

15.  do  check.  No  312,  Taylor  & Deeth,  felting 027  00 

Feb.  8.  do  check.  No.  319,  Morri.s.Tasker  & Co.,gas  work.s  5,0(i0  00 

Mar.  28.  do  note 5.000  00 

April  12.  do  note 5.00(1  00 

May  10.  do  note .5,105  00 

June  14.  do  note 5,105  00 

14.  do  note 5,000  00 

July  1.  do  note  5,000  00 

1.  do  check,  No.  321,  B R.  Gearhart,  salary 333  33 

1.  do  check.  No.  320,  Dr.  S.  S.  Schultz,  salaries 7,424  50 

10.  do  check.  No.  322,  Morris,  Tasker  & Co.,  gas 

works,  materials  and  wages 1,182  60 

31.  do  check.  No.  323,  Jos.  Strominger,  plasterer 500  00 

Aug.  7.  do  clieck,  No.  324,  Jos.  W.  Queen  & Co.,  magic 

lantern  275  00 

18.  do  check,  No.  325,  .John  Mc.\rthur,  Jr.,  architect  2,500  00 

19.  do  check.  No.  126,  Morris,  Tasker  & Co.,  iron 

work  1,000  00 

20.  do  check.  No.  327,  Jos. Strominger,  plasterer 753  03 

21.  do  check.  No.  328,  Dr.  S.  S.  Schultz,  supplies 5,000  00 

.‘S;i08,739  20 

By  balance  in  Treasury 1,008  13 


$109,747  33 

B.  H.  GKARHAET,  Cashier, 

Danvii-i.e,  Oct.  22nd,  1873. 
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SUPERINTENDENT’S  REPORT. 


TitiiLL  Gkeen,  John  Cuewen,  Jos.  A.  Reed,  Commissioners  : 

By  your  instructions  I caused  public  notice  to  be  given  near  the 
close  of  last  October,  that  the  Hospital  was  sufficiently  advanced  in 
constniction  and  furnishing  for  the  reception  of  patients.  The  first 
admission  took  place  on  the  Gth  day  of  November,  when  some  twenty- 
four  cai’penters  and  painters  were  still  engaged  in  the  centre  budd- 
ing and  wards.  Though  the  great  inconvenience  of  this  condition 
of  things  as  wed  as  its  serious  interference  with  the  proper  discipline 
and  progress  of  the  organization  of  the  Hospital  were  well  imderstood, 
there  was  such  an  urgent  demand  for  the  accommodation  here  to  be 
supplied,  that  they  were  cheerfully  submitted  to.  By  the  end  of  the 
year  there  had  been  received  sivty-eight  men  and  thirty  women,  of 
which  number  foi-ty-foiu'  men  and  twenty  women  were  transferred 
from  the  hospital  at  Han-isbiu-g.  The  following  tables  give  the  sta- 
tistical history  of  the  Hospital  from  the  beginnmg  until  the  jrresent 
time.  The  questions  which  it  is  customai’y  to  ask  the  friends  of  the 
patient  with  the  aid  of  the  family  physician  to  answer  in  writing,  and 
which  are  designed  to  elicit  such  information  as  will  permit  the  con- 
struction of  a pretty  full  medical  history  of  the  case,  were  arranged 
■VNuth  reference  to  the  tables  that  were  recommended  a few  years  ago 
' by  the  Association  of  Medical  Superintendents  of  American  Institu- 
tions for  the  Insane.  A good  deal  of  pains  has  been  taken  to  make 
‘ them  as  nearly  accmate  as  possible.  But  in  spite  of  all  reasonable 
I endeavors  to  avoid  mistakes  one’s  confidence  in  their  coii'ectness  is 
often  iTidely  shaken  by  an  incidental  remark  of  the  patient  himself 
or  of  his  filends.  Perhaps  those  most  hable  to  suspicion  are  statis- 
tics as  to  the  dmation  of  the  disease  before  admission,  and  the  causes 
of  insanity.  Sometimes,  also  every  taint  of  heredity  is  denied  when 
any  ordinary,  even  non-professional  observer  would  be  well  conrfnced 
of  the  contrary. 

Though  the  jjopular  idea  that  insanity  is  always  accompanied  by 
noisy  and  destructive  demonstrations,  is  being  displaced  by  views 
which  are  more  consistent  with  the  facts,  it  is  still  too  prevalent  to 
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prevent  tlie  assigned  '‘duration  of  the  disease  before  admission”  from 
being  anything  else  in  most  cases  than  a remote  approximation  to 
the  tiaith.  For  months  often  the  character  may  have  been  altered 
when  the  disease  is  dated  only  from  an  uncontrolled  outburst  of  ex- 
citement. AVhen  it  shall  be  once  generally  recognized  that  well 
marked  and  decided  insanity  may  exist  when  the  person  still  “knows 
everybody”  and  “remembers  everything”  and  abstains  from  commit- 
ting assault  on  every  object  he  may  chance  to  come  in  contact  with, 
it  will  be  less  often  the  case  that  this  mistake  shall  depreciate  the 
value  of  statistics  of  insanity.  The  percentage  also  of  recoveries  of 
those  early  subjected  to  2>i’oper  treatment  will  be  more  favortxble 
even  than  it  is  now.  ) 

AVith  regard  to  the  causes  of  insanity  it  may  be  said,  by  wayr  of 
illustration,  that  business  trouble,  pecuniary  loss  are  said  to  produce 
insanity,  when  the  hazardous  business  imdertakings  which  brought 
about  this  trouble  and  loss,  are  themselves  the  result  of  one  of  the 
early  symptoms  of  some  forms  of  the  disease,  viz : an  unnatural 
gaiety  of  sentiment  which  looks  only  on  the  bright  side  and  can  see 
no  danger.  In  the  same  manner  practices  which  are  the  result  of 
an  unhealthy  condition  of  the  nervous  system,  the  initial  stage  of  san- 
ity, figure  as  causes  when  they  are  only  symptoms.  If  the  bare  un- 
adorned facts  with  regard  to  the  production  of  insanity,  directly  and 
indirectly  by  the  use  of  alcohol  could  be  adequately  set  forth  it 
would  be  such  a dark  picture  as  worrld  bring  tears  into  every  eye.  It 
therefore  needs  no  adventitious  coloring,  and  it  might  be  well  to  con- 
sider that  the  excessive  mobility  of  the  nervous  system  which  is  of 
ten  at  the  bottom  of  the  uncontrolled'  craving  for  strong  drink  is  so 
similar  to  that  condition  of  the  same  system  which  has  been  called 
the  insane  temperament  that  one  may  in  its  effects  displace  the  other. 
In  other  words  whether  a particular  person  shall  be  insane,  or  si 
drunkard  may  depend  upon  the  merest  accidental  trifle,  and  di’unk-^ 
eness  may  be  as  mrrch  an  evidence  or  symptom  of  a disordered  ner- 
vous system  as  insanity,  so  that  statistics  are  at  fault  if  they  always 
ascribe  the  insanity  of  a di’inking  man  to  his  intemperance.  Numer- 
ous illustrations  of  the  same  truth  in  other  directions  could  easily  be 
presented.  Among  the  sources  of  fallacy  under  this  head,  is  also 
the  giving  of  only  one  cause,  when  it  would  often  be  difficult,  if  not 
impossible  to  describe  correctly  which  one  out  of  half  a dozen  was 
most  potential.  The  last  one  of  a series  gets  the  credit  of  mischief, 
which  belongs  equally  to  a number,  any  one  of  which  would  have 
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been  lifted  into  prominence  had  it  been  the  last  to  come  into  play. 
While  this  report  is  being  prepared,  a patient  is  admitted  who  was 
carried  home  imconscious  from  the  harvest  field,  supposed  to  be  suf- 
fering fr’om  sunstrpke ; he  had  also  been  for  two  years  di’inking 
enoiigh  to  be  constantly  on  the  verge  of  intoxication ; there  is  also 
strong  hereditary  taint.  Who  will  have  enough  confidence  in  his 
skill  to  say  which  of  the  three  antecedents  had  most  to  do  with  the 
development  of  the  disease  ? How  can  tables  be  constructed  so  as  to 
exhibit  properly  such  facts,  and  yet  analagous  cases,  and  much  more 
complex  ones  are  very  numerous.  Many  of  the  ordinary  causes 
which  figure  in  tables  would  not  have  influence  enough  to  upset  the 
intellect,  did  not  heredity  furnish  the  fertile  soil  that  forces  into  rank 
growth  the  feeblest  seed.  This  is  not  simply  of  theoretical  interest, 
birt  it  has  its  important  practical  bearings.  The  pirblic  should  be 
taught  that  it  is  not  a specific  element  which  gives  any  ch’cumstance 
its  power  to  derange  the  mind,  but  that  where  the  susceptibihties 
exists  it  may  be  called  into  action  by  anything  that  effects  the  ner 
vous  system,  whether  by  a sudden  shock  or  the  imperceptible  wear 
of  a daily  trouble  or  sorrow,  however  small  in  itself.  The  loss  of  a 
night’s  sleep,  an  immoderate  meal,  a “cold,”  the  giving  away  to  a fit 
of  anger,  any  unwelcome  news,  a thousand  similar  trifles  may  each 
become  the  spark  that  shall  light  up  a great  conflagration,  or  the 
diy  material  for  some  other  spark  to  light  up.  The  very  important 
lesson  then  which  the  square  cut  figures  of  tables  of  causes  fail  to 
teach  is  that  not  this  particular  violation  of  the  laws  of  om  being, 
nor  that  one,  causes  insanity  which  being  avoided  all  danger  is 
avoided,  but  that  every  such  violation  whether  of  our  physical  or  im- 
material part  facihtates  an  outbreak  of  mental  disease,  even  where  it 
does  not  directly  cause  it.  This  view  will  give  to  the  thoughtful  an 
adequate  answer  to  the  oft  repeated  question,  so  far  as  it  is  founded 
on  fact,  why  so  many  more  people  become  insane  now  than  in  the 
“good  old  time  of  om‘  forefathers.” 

It  will  be  proper  at  this  stage  of  the  progress  of  the  Hospital 
when  the  pm’pose  for  which  it  was  founded  is  just  beginning  to  be 
effected  to  bring  together  a few  discriptive  and  historical  facts  and 
make  them  a part  of  this  report,  even  though  some  of  them  have 
been  pubhshed  before. 

This  Institution  whose  name  and  style,  by  the  act  of  the  legisla- 
ture organizing  it,  is  The  State  Hospital  for  the  Insane  at  D.^nville, 
was  established  by  an  Act  approved  April  13, 1868.  By  it  the  present 
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Commissioners  were  appointed  to  select  a location,  purcliase  the  farm 
of  not  less  than  two  hundred  and  fifty  acres,  and  erect  the  necessary 
buildings.  On  the  23rd  of  April,  they  organized  and  ai^pointed  John 
McArthur,  Jr.,  Escp,  Ai’chitect,  wEo  at  once  proceeded  to  jn-epare  the 
plans.  A month  later  the  present  Sxiperintendent  was  elected  and 
went  on  diity  the  28th  of  August  the  same  year,  by  locating  and 
grading  the  main  approach  from  the  public  road  to  the  site  now  oc- 
cupied by  the  buildings.  On  the  26th  of  August,  1869,  Gov.  Geary 
laid  the  corner  stone  of  the  Hospital  structure,  which  is  situated 
about  one  mile  south-east  of  Danville. 

The  plan  of  the  completed  building  wliich  according  to  law  was 
apjjroved  by  the  Governor,  makes  it  eleven  hundi’ed  and  forty-three 
feet  long.  The  necessities  of  the  ground  in  order  to  reduce  the 
grading  to  a minimum,  gave  the  direction  of  the  long  axis  of  the 
biiilding  Avhich  varies  from  the  ISTorth  and  South  line  a few  minutes 
less  than  twenty  degrees,  the  building  facing  by  that  munber  of  de- 
grees south  of  west.  It  will  be  seen  that  the  recpiirements  of  theory 
are  nearly  complied  with,  for  if  the  long  exterior  siu'faces  face  East 
or  West  the  direct  rays  of  the  sun  will  strilce  a larger  part  of  the 
building  than  if  they  be  turned  any  other  Avay. 

When  completed  there  Avill  be  one  center  building  AAfith  a AA-ing 
on  each  side,  consistuig  of  three  longtitudinal  sections,  three  stories 
in  height.  And  these  trausA^erse  four  stories  in  height.  The  part 
completed  and  now  m use  is  477^  feet  long  in  a straight 
line  and  consists  of  the  center  building  and  one  longtitudi- 
nal with  a part  of  one  transverse  section  of  each  wing.  The  center 
building  is  201  ft.  10  in.  deep  by  60  ft.  AAude  and  foiu  stories  in 
height  except  in  front  of  the  wing  comrections,  Avheie  for  33:^  ft.  it  is 
five  stoiies  in  height  and  80  ft.  Avfide.  In  this  l)uilding  are  seventy 
rooms  rrsed  as  offices  and  apartments  for  the  Superintendent.  Assist- 
ant medical  officers,  SteAA’ard  and  matron  and  a good  deal  of  the 
help,  store  rooms  for  groceries,  meat,  medicines,  tin  and  stone  A\"are. 
bread,  a large  refrigerator  for  milk,  etc.,  trunk  rooms,  disiAensary 
library,  seAA’ing  room  reception  rooms,  dining  rooms,  Idtchens,  scul 
lery,  six  bath  rooms,  di-y  goods  rooms  and  a chapel  24  ft.  ceiliu<; 
and  of  sufficient  capacity  to  seat  comfortably  fiA’^e  luuidi-ed  and  lift] 
persons.  The  main  kitchen  is  19^x56  ft.  floored  AA-ith  slate  on  biicl 
arches  and  fiunished  A\fith  the  most  approA’ed  flA'e  OA'en  rang'  tAV( 
80  gall,  copper  jacketed  steam  kettles  lined  AA'ith  block  tin,  f(<  tes 
and  coffee,  an  80  gall,  iron  jacketed  kettle  for  soup.  A\'ith  the  lequi 
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site  number  of  vegetable  steamers.  There  is  a small  sick-diet 
latch en  adjoining,  furnished  with  a small  range.  This  is  also  floored 
with  slate  on  brick  arches,  as  is  also  the  large  adjoining  scniUery. 
In  the  rear  of  the  steward’s  office  and  connected  with  it,  is  a large 
double  brick  walled  fire  proof  safe.  At  one  end  of  the  chapel  which 
is  also  designed  for  a lectm’e  and  concert  room  is  a small  gallery  to 
accommodate  the  dissolving  apparatus  to  which  the  gases  required 
for  ilhunination  are  broiight  by  iron  pijDe  from  a place  convenient  for 
then-  manufacture  hi  the  cellar. 

The  wings  are  connected  by  porches  enclosed  with  glass  doors 
wit-  each  side  of  the  center  building,  one  longtitudinal  section  of 
three  stories,  158  ft.  9 in.  by  38  ft.  4 in.  and  a transverse  four  story 
part  50  ft.  by  62  ft.  are  completed  on  each  side  and  occupied  one  by 
male  and  the  other  by  female  patients.  The  one  Inmdi’ed  rooms  of 
which  each  vdng  consists  are  mostly  arranged  on  twelve  foot  wide 
corridors  into  wards,  in  such  a manner  that  the  2iatients  in  each  have 
access  to  then’  sleejiing,  dining,  sitting,  clothing,  washing  and  bath 
rooms  and  water  closets  without  leavhig  the  corridors  .which  form 
the  means  of  commiuiication  between  them.  Seventy-five  iier  cent, 
of  the  accommodation  is  in  single  rooms  of  1000  cub.  ft.  of  air  space 
each  and  sujiiilied  with  a warm  and  foul  air  flue.  The  ceilings  are 
all  12  ft.  in  the  clear.  With  less  than  half  a dozen  imimjioi'tant  ex- 
cejitions,  every  room  has  one  or  more  ventilating  and  warm  ah’  flues, 
the  latter  of  which  are  lined  vfith  terra  cotta.  Adjoining  the  bath 
rooms  are  the  thxdng  closets  (3x6)  constantly  kejit  hot  by  steam. 
Each  water  closet  has  two  soil  2^arrs.  The  lavatories,  bath  rooms, 
water  closets  and  sink  rooms  are  floored  with  slate  on  brick  arches 
laid  in  cement  and  sujijDorted  by  iron  beams.  The  ijlumbing  through- 
j out  is  of  the  most  durable  character  and  almost  entirely  of  seamless 
[ brass  tubes  coated  mside  and  out  vith  block  tm.  The  floor- 
ing through  the  entue  building  is  of  narrow  5-4  Southern  yellow 
I pine,  heart  wood,  and  deepened  with  two  and  a half  mches  of  well 
tempered  mortar.  The  dinmg  rooms  of  the  wards  with  adjoining 
! pantries,  these  are  srqrplied  with  steam  tables,  are  wainscotted  with 
yellow  pine,  oiled.  That  these  rooms  may  be  effectually  darkened 
the  windows  are  sujrjrlied  with  inside  shutters.  Aniere  the  wings 
I communicate  with  the  center  building,  iron  doors  m iron  frames  are 
pla'-.^d  to  retard  or  arrest  the  progress  of  fire  should  such  a sad 
cal  mity  ever  befall  the  Hospital.  The  stairs  are  all  of  iron  ; the 
windows  accessible  to  patients  have  the  upjier  sash  of  cast  ii’on  and 
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stationaiy,  and  tlie  lower  of  wood  and  luuig  in  the  ordinary  way  oi 
pulleys,  and  guarded  on  the  outside  by  a plam  and  very  strong  bu 
neat  wroiight  iron  guard.  In  some  of  the  rooms  the  glass  is  pro 
tected  with  a light  wire  screen  on  the  inside. 

All  the  exterior  walls  of  the  building  are  of  an  excellent  qualit; 


of  stone  from  the  neighborhood,  roiigh  cast.  The  10-inch  watej 


table  and  the  23-inch  belt  which  run  entmely  around  the  building 
the  quoins,  window  and  door  sills  and  lintels,  and  the  caniage 
jiorch  extending  the  entire  front  of  the  center  building,  are  of  the 
Goldsboro  brown  stone  from  York  County.  The  partitions  in  thi 
portion  of  the  building  occupied  by  patients  are  of  brick  and  cor 
tain  the  warm  and  foul  air  flues.  The  roof  is  of  the  best  qualit 
Peach  Bottom  slate  laid  on  white  pine  sheeting,  covered  with  roofinf 
felt.  The  di’amage  is  into  the  Susquehanna  river  through  a two 
foot  egg  shaped  brick  sewer  to  the  L.  & B.  E.  E.  nine  hundred  anc 
fifty  feet,  then  two  huirdred  feet  under  the  railroad,  and  Wyomin' 


canal  Iry  cast  non  pipe,  and  thence  to  the  outlet  into  the  rive: 


size 


eight  hundred  and  fift 

O • 


through  a .clay  pipe  of  correspondin. 
feet. 

Tlie  Boiler  and  Engine  House  situated  one  hundred  and 


fift] 


feet  to  the  rear  of  the  main  building  is  of  an  irregular  outline  whos 


extreme  dimensions  are  170x114  feet,  covering  12,186  square  ft. 


In  this  building  is  the  boiler  room  30x58  and  24^  ft.  high  ; the 


engine  room  and  machine  shop  24x58,  the  fan  rooms  17x17  in  the 
basement  of  the  air  towers  3|  stories  high,  the  vault  large  enough 
to  contan  500  tons  of  coal,  a vegetable  cellar  24x58,  and  store  room  foi 
paint,  etc.,  etc.  There  is  one  of  Brig-gs’  12  ft.  fans  with  an  attachec 
engine,  10x14  cylinder,  connected  by  an  8x10  ft.  arched  rmder 
grormd  air  dirct,  with  each  half  of  the  center  building  and  each  rving 
An  engine  10x18  cylinder  6 ft.  band  fly  wheel  12  inch  face  chives  th( 
laundry  machinery,  also  the  planer,  circular  saw  and  other  wooc 
working  implements  ; here  are  also  the  condense  tank  of  boiler  irorl 


64  ft.  high  and  74  ft.  in  diameter  to  receive  the  water  of  condensa- 


tion from  the  radiators,  etc.,  and  from  which  it  is  returned  hot  to  the 
boilers  by  a Worthington  Duplex  pump  74  in.  steam  cylinder,  dewater 
cylinder,  and  10  inch  stroke  ; the  boiler  9x4-|-  ft.  for  heating  water  for 
bathing  and  rvashing  purposes  through  the  entire  estalrlishment,  ir 
which  the  exhaust  steam  from  the  fan  and  other  engines  is  utilizec 
and  fr'om  which  a hot  water  pipe  leads  to  all  the  hot  water  faucets 
and  to  which  another  returns  fr’om  the  same  places,  so  as  to  keep  uj 
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a constant  circulation  and  have  tlie  pipes  always  and  every  wliere  filled 
with  hot  water:  the  three  locomotive  boilers  22  ft.  2 inches  in  length,  50  in. 
waist  inside  generating  the  steam  for  power,  wanning  and  cooking,  so 
connected  wfith  the  oiitlet  pipes  as  to  permit  either  or  all  to  be  used 
for  either  or  all  the  piu-j^oses  : also  the  Sturdevant  hot  blast  appa- 
ratus for  diufing  clothes.  These  are  all  in  the  basement. 

The  first  story  of  this  building  contains  the  bakery  29x48  feet 
with  its  oven  12x14  ft.,  soap  stone  sink,  mth  hot  and  cold  water,  a 
copper  jacketed  steam  yeast  pot,  and  adjoining  store  rooms  for  flour 
etc.  ; carpenter  shop  30x50  feet,  laundry  30x36  : room  for  receiving, 
assorting  and  delivering  clothes  20x30  feet,  di-ying  closet  12x18  feet 
and  ironing  room  24x56  feet,  with  an  adjoming  fire  proof  recess  for 
the  flat  iron  heating  stove,  and  water  closet. 

The  laundry  room  is  floored  vith  slate  like  the  bath  rooms  in 
the  wards  and  contains  two  eccentric  machines,  two  shaker  machines, 
a centrifugal  wringer,  a copper  jacketed  steam  starch  kettle  and  a 
100  gallorr  cast  iron  soap  kettle  hr  which  all  the  grease  is  trrrned  into 
soft  soap. 

The  smoke  stack  is  100  feet  high,  of  cast  iron  arrd  3^  ft.  hr  di- 
ameter arourrd  this  with  1^  feet  space  between  the  two,  is  a brick 
chimney  with  brick  arrd  cast  irorr  orrramerrtal  cap.  This  space  arr- 
swers  the  twofold  prrrpose  of  protectirrg  the  brick  work  from  the 
heat,  and  frrrnishing  the  dr-aft  for  the  dowrrward  verrtilatiorr  of  all 
the  Avater  closets  with  which  it  is  corrrrected  through  a 15  inch  clay 
pipe. 

The  secorrd  story  arrd  attics  are  comjrletely  dirfided  by  arr  im 
passable  partition  irrto  two  series  of  sleephrg  rooms,  each  series  rvith 
bath  room  arrd  water  closets  ; orre  for  the  larrrrdry  women,  and  the 
other  for  all  the  male  employes  whose  duties  do  rrot  require  their 
constant  jrreserrce  in  the  other  building,  such  as  engineers,  firernerr, 
gardeirers,  farmers,  teamsters,  baker,  carjrenter,  porter,  etc. 

The  material  of  this  brrilding,  constructed  throrrghout  in  the 
most  srrbstantial  manrrer,  is  a hard  bhre  stone  from  the  neighbor- 
hood laid  in  brokerr  range,  pointed  with  cement,  roofed  with  Peach 
Bottom  slate  like  the  maiir  building  and  floored  with  a like  qrrality 
of  boards.  The  water  table,  quoins  and  other  trimmings  are  of  a 
hard  white  stone  from  Luzerrre  Courrty,  preseirting  an  agreeable 
contrast  with  the  bhre  of  the  mairr  wall. 

The  srrpply  of  wuter  is  from  the  Sirsquehamra  river,  192  yards, 
from  which  is  placed  the  pump  Irorrse  21x22  ft.  and  two  stories  high. 
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The  first  story  contains  a AVorthington  Dnjhex  piimping  engine  20 
in.  steam  and  12  inch  water  cylinder,  15  inch  stroke,  which  lifts 
and  forces  the  water  through  an  eight  inch  iron  pipe  the  distance 
of  1060  yards  and  210  feet  in  height  to  a natural  elevation,  250 
yards  to  the  rear  of  the  Hospital.  Here  are  two  brick  reservoirs, 
15  feet  above  the  highest  point  of  the  roof  of  the  buildings,  each  of 
more  than  lialf  a million  gallons  capacity.  From  either  of  these, 
through  a 4 inch  pipe  the  building  is  supplied.  The  2nd  story  is  a 
bed  room  for  the  accommodation  of  the  gas  and  water  engineer  and 
assistant.  Adjoining  to  it  is  the  boiler  room  34x14  feet,  containing 
a tubular  boiler  13^  feet  long  and  54  inches  diameter,  a coal  room 
to  hold  200  tons  and  tlie  retort  and  purifying  rooms  of  the  gas 
works.  The  gas  holder  is  32  feet  in  diameter  and  12  feet  high  and 
lias  a 4-inch  inlet  and  outlet,  and  the  entire  works  are  of  correspond- 
ing dimensions  and  complete.  This  building  is  constructed  in  the 
same  superior  manner  and  of  the  same  excellent  mateiial  as  the  en- 
gine house. 

At  the  conclusion  of  this  pait  of  my  report  I am  glad  to  be 
able  to  state  that  the  whole  of  these  extensive  liuildings  and  appa- 
I'atus  for  an  almost  endless  variety  of  purposes  have  with  few  unim- 
portant exceptions,  fully  answered  the  end  of  their  original  con- 
struction and  in  the  manner  intended.  No  heating,  ventilating, 
water  and  gas  apparatus  could  be  subjected  in  this  latitude  to  a se- 
verer test  than  the  intensely  and  persistent  cold  weather  of  last 
winter.  The  result  I think  fully  justifies  the  statement  above  made. 

The  garden  has  supjdied  the  entii’e  household  with  every  kind 
of  vegetables  in  al)undance.  One  thousand  gallons  of  canned  to- 
matoes m addition  to  what  were  daily  used  through  the  house  while 
in  season  may  be  mentioned  as  a sample. 

The  attendants  are  those  among  the  employes  of  a hospital  who 
are  lnx)ught  by  their  duties  into  immediate  and  almost  constant  con- 
tact with  tlie  patients.  The  simple  retiection,  that  most  of  these 
(not  all)  are  removed  from  home  only  after  their  disease  has  made 
them  either  too  disagreeable  or  too  Tuisafe  to  continue  any  longer 
among  their  .accustomed  associates,  will  shoAv  how  disagreeable  their 
duties  must  often  Ire  if  they  are  at  all  faithful  to  their  trust.  There 
are  some  on  both  sides  of  the  house  who  I believe  liave  taken  a 


all 
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genuine  irride  in  becoming  acquainted  with  their  obligations  and  are 
now  prompted  by  a commendable  ambition  to  have  their  wards 
thoroughly  clean  and  in  good  order,  and  their  patients  tidy  and  in 
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ill  respects  well  cared  for,  not  simply  ministering  to  their  bodily 
ivants,  bnt  by  cheerfulness,  forbearance  and  a considerate  and 
:ender  watchfulness  in  every  possible  way  striving  to  remove  the 
sorrows  imaginary  and  real  which  so  often  make  their  lives  an  al- 
most insupportable  burden.  Sm'ely  such  men  and  such  women  are 
God's  ministers  in  a true  sense,  and  their  Master  will  not  suffer 
I them  to  go  unrewarded.  To  others  also,  inside  as  well  as  out- 
j side,  some  in  imnoticed  places  some  more  exposed  to  observation  I 
would  do  injustice,  as  well  as  to  my  own  feelings  did  I fail  to  record 
my  approbation  of  the  fidelity  and  diligence  with  which  often  amidst 
much  to  discourage,  they  have  labored  to  discharge  theii’  duties.  To 
those  upon  whom  the  more  responsible  labors  of  the  administration 
of  the  aft’airs  of  the  Hospital  have  been  laid,  much  praise  is  due  for 
their  diligence  and  devotion. 

Dr.  Dundore  came  well  prepared  for  his  position  here  as  Assistant 
Physician,  by  his  experience  in  one  of  the  Hospitals  of  Philadelphia. 
And  tlie  favorable  expectations  which  his  testimonials  led  me  to  form 
have  been  fully  jirstified. 

Mr.  Eyer  has  discharged  the  numerous  and  diversified  duties  of 
Steward  \vith  entire  fidelity  and  success,  as  well  as  acceptableness  to 
all  whom  he  has  had  dealings  with. 

For  some  three  months  after  the  opening  of  the  Hospital,  Miss 
Kate  Dodson  occupied  the  jjosition  of  M'atron,  and  devoted  herself 
with  much  enthusiasm  and  diligence  to  her  work  which  persistent 
and  increasing  ill  health  obliged  her  however  to  relinquish.  In  her 
successor.  Miss  Smyth,  the  Hospital  has  a servant  whose  energy,  ex- 
penence  in  large  institutions,  complete  and  practical  acquaintance 
with  all  the  mysteries  of  housekeeping,  active  sympathy  with  the 
suftei’ing  and  faithfulness,  admirably  fit  her  for  the  place. 

In  behalf  of  those  especially  who  cannot  here  speak  for  them- 
selves I wish  to  express  our  sense  of  gratitude  to  W.  S.  Pierson, 
Esq.,  of  New  A"ork  City,  that  enlightened  and  generous  Mend  of  the 
insane  in  so  many  Hospitals  for  100  volumes  of  suitable  reading,  a 
stereoscopic  with  one  hundred  views,  a large  number  of  chromos  and 
lithographs  and  illustrated  piapiers.  The  arrival  of  the  box,  contain- 
ing this  gift,  which  I tnrst  is  but  the  earnest  of  many  others  from 
many  sources,  some  months  before  the  opiening  of  the  Hospiital  tes- 
tifies to  the  earnestness  of  the  donor.  To  the  Hons.  E.  Reed  Myers, 
Thos.  Chalfant  and  J.  C.  Amerman  for  pmblic  documents ; to  the 
Surgeon  General  of  the  Tmited  States  Army  for  tlie  Medical  and 
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Surgical  History  of  the  War,  to  Mr.  Thomas  Shaw,  gardener  to 
Thomas  Beaver,  Esq.  for  bulbs  and  roots  of  flowering  j:)lants,  my 
thanks  are  also  due.  We  have  also  received  a very  acceptable  pres-i 
ent  from  Miss  Margaret  A.  Montgomery,  which  has  been  a source  of  i 
entertainment  to  many  of  the  patients  for  months.  For  a full  sett  * 
of  Harpers’  Monthlies,  a large  number  of  Lippencott’s  and  the  Sim- 
day  Magazme,  as  well  as  a variety  of  illustrated  Weeklies  in  large 
quantities,  we  all  feel  greatly  obliged  to  her.  To  the  Danville  Glee  ■ 
Club,  an  amateur  organization,  we  are  indebted  for  an  excellent  Con- 
cert of  Vocal  and  Instrumental  Music  which  pMorded  the  theme  of  [ 

I 

pleasant  and  grateful  conversation  among  our  population  for  daysJ ! 
I hope  in  the  futiu-e  to  have  occasion  to  make  acknowledgements  foi  I 
many  similar  favors.  Oiu’  stereoi^ticon  exhibitions  and  services  in 
the  Chapel  have  been  mixch  improved  by  a piano  and  melodeon,  for 
the  use  of  which  we  are  under  obhgations  to  Mr.  Eyer  and  one  of 
the  female  attendants. 

AVith  the  appointment  and  organization  of  yoxir  successors  the 
Tiustees  of  the  Hosixital,  yom-  function  as  Commissioners  ceases, 
and  our  official  relations  terminate.  It  xvill  therefore  not  be  un- 
seemly for  me  to  make  use  of  this  opportunity  to  put  on  record  my 
sincere  and  grateful  appreciation  of  the  confidence  in  me  which  led 
you  more  than  five  years  ago  to  put  into  my  hands  the  management 
of  this  large  and  important  public  trust.  Next  to  a good  conscience 
the  best  reward  we  can  receive  is  the  ap^Di’obation  of  those  of  our 
fellow  men  who  are  conscientious  and  competent  witnesses  of  our 
conduct.  The  increased  discretion  which  without  solicitation  you 
have  from  time  to  time  allowed  me  in  the  discharge  of  my  duties, 
very  pleasantly  assures  me  that  I have  continued  to  enjoy  this  ajr- 
probation,  and  I wish  to  thank  you  for  it. 

Danville,  Oct.  1,  1873.  S.  S.  SCHULTZ. 
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TABLE  I.- 

-Mo\'EMENT  of  the  Popuiation. 

' j 

Males. 

Females. 

. 

Total. 

Number  at  oegimiing  of  year,  . 

! 

Admitted, 

138 

72 

210 

Discharged , 

31 

13 

44  i 

Remaining, 

. 

107 

59 

166 

Discharged- 

-Restored,  . 

10 

5 

15 

Improved,  . 

7 

1 

8 

Stationery, 

6 

3 

9 

Died,  . 

8 

4 

12 

Daily  Average  During  the  Year, 

79.6 

36  7 

116.3 

TABLE  m. — Number  at  Each  Age. 

When 

Admitted. 

When  Attacked. 

Age. 

Males  Females. 

Total. 

Males.  Females.  Total. 

Jnder  15  years 

2 

1 

6 

1 

7 

15—20 

4 

1 

5 j 

10 

3 

13 

20-25 

15 

7 

22 

16 

9 

25 

25—30 

15 

5 

20 

21 

5 

26 

.30-35 

19 

8 

'27  . 

21 

/ 

28 

35—40 

15 

13 

28 

14 

25 

40—45 

12 

6 

18 

9 

10 

19 

45 — 50 

8 

6 

14 

i 8 

t 

6 

‘ 9 

.50—60 

18 

11 

29 

12 

8 

20 

60-70 

6 

10 

16 

4 

5 

70—80 

1 

1 

80  and  over, 

Unknown, 

24 

4 

28 

25 

8 

33 

Total, 

138 

72 

210 

138 

72 

1 

210 
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TAELE  V. 


Nativity. 

Males. 

Females. 

Berks  county,  .... 

1 

Bradford  county,  . . 

7 

3 

Bucks  count}',  .... 

1 

Centre  county,  .... 

4 

1 

Clearfield  county, 

1 

1 

Clinton  county,  .... 

3 

1 

Columbia,  county 

6 

5 

Dauphin  county. 

1 

Luzerne  county,  .... 

19 

3 

Lycoming  county. 

5 

5 

Monroe  county,  .... 

1 

Montour  county, 

6 

6 

Northampton  county. 

1 

Northumberland  county,  . 

1 

4 

Perry  county,  .... 

1 

Sullivan  county. 

1 

Susquehanna  county,  . 

9 

Snyder  county,  .... 

3 

1 

Tioga  county,  .... 

4 

pinion  county,  . 

9 

1 

Wayne  county,  .... 

5 

2 

Wyoming  county. 

3 

England, 

G 

1 

Germany,  .... 

10 

6 

Ireland,  ... 

31 

13 

Delaware,  . 

1 

New  Jer.sev, 

1 

] 

New  York, 

3 

2 

Scotland,  ... 

1 

] 

Wales, 

3 

'} 

Unknown,  ... 

2 

1 

3 

Total. 


1 

10 

1 

5 

2 

4 

n 

1 

22 

10 

1 

12 

1 

5 
1 
1 
9 
4 

4 
3 
7 

10 

7 

16 

44 

1 

o 

5 
o 

5 
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TABLE  VI. 


Residence. 

Males. 

Females. 

Total. 

Bradford,  . . 

9 

2 

11  i 

Carbon,  ..... 

1 

1 

Centre,  ..... 

5 

1 

6 

Clearfield,  ..... 

1 

1 

2 i 

Clinton, 

3 

3 

6 

Columbia,  ..... 

10 

6 

16 

Luzerne,  ..... 

54 

16 

70 

Lycoming  ..... 

6 

5 

11 

Monroe,  ..... 

1 

1 

2 

Montour,  ..... 

10 

10 

20 

Northumberland, 

2 

4 

6 

Schnvlkill,  .... 

1 

1 

Snvder,  ..... 

2 

1 

3 

Sullivan,  ..... 

1 

1 

Susquehanna,  .... 

11 

2 

13 

Tioga 

3 

5 

8 

Union  ..... 

3 

2 

5 

Wavne,  ..... 

9 

5 

14 

Wyoming,  .... 

9 

5 

14 

138 

72 

210 

TABLE  VII. 


OCCUPATION.  M.  F. 

T. 

OCCUPATION. 

M. 

F. 

T. 

Axe-maker,  . 1 

1 

Miner, 

5 

5 

Barber,  wife,  , . 1 

1 

‘‘  wife,  . 

1 

1 

Bricklayer,  . . 3 

3 

Moulder,  . 

1 

1 

Blacksmith,  wife,  . 1 

1 

Millwright, 

1 

1 

Clei'k,  ...  1 

1 

wife. 

1 

1 

Cabinet-maker,  . 1 

1 

Nurservman,  wife,  . 

1 

1 

“ wife,  . 1 

1 

Pedlar,  . 

1 

1 

Carpenter,  . . n . 

5 

Plough-maker, 

1 

1 

“ wife,  . 2 

2 

Potter, 

1 

1 

Civil  Engineer.  . 1 

1 

Plivsician, 

1 

1 

Car-runner,  . . 1 

1 

Roller,  . ... 

1 

1 

Car-greaser,  . . 1 

1 

Segar-maker,  . 

1 

1 

Dress-maker,  . . 1 

1 

Sliip  Carpenter, 

1 

1 

Farmer,  . . . 30 

30 

Saloon-keeper, 

1 

1 

“ wile,  . . 9 

9 

Slater, 

1 

1 

“ daughter,  . 4 

4 

Soldier, 

1 

1 

Harness-maker,  . 2 

9 

Tanner,  . 

1 

1 

Housekeeper,  . 

6 

“ wife,  . 

1 

1 

Laborer,  . . ,50 

50 

Tailor,  wife,  . 

1 

1 

“ vvife.  . 11 

11 

daughter. 

2 

2 

“ daughter,  . ] 

1 

Tinsmith, 

1 

1 

Landlord,  wife,  . 1 

1 

Weaver,  . 

1 

1 

Lumberm;nii,  . 1 

1 

Woolen  Manufacturer 

1 

1 

“ ' wife,  ■ 1 

1 

No  occupation. 

6 

2 

8 

Lumber  merchant, wife  1 

1 

Unknown, 

12 

22 

34 

Merchant,  . 2 

2 





daugliter,  1 

1 

1.38 

72 

210 

i. 
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TABLE  VIII. 

CIVIL  CONDITION. 

MALES. 

FEMALES. 

TOTAL. 

Single, 

69 

18 

87 

Married,  . 

47 

41 

88 

Widowed, 

0 

12 

17 

' Unknown,  . 

17 

1 

18 

138 

72 

210 

TABLE  IX. 

COMMITTED  BY 

MALES. 

FEMALES. 

TOTAL. 

Friends,  . 

44 

29 

73 

Overseers  of  Poor, 

34 

22 

56 

Courts,  . 

60 

21 

81 

1.38 

72 

210 

0 
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TABLE  XI. — Supposed  oe  Assumed  Causes  of  Insanity. 


M. 

F. 

T 

M. 

F. 

T. 

Apoplexy  . 

2 

I 

3 

Onanism  . 

8 

8 

Abuse,  Domestic 

r» 

O 

3 

Puerperal  . 

7 

7 

Bereavement 

1 

2 

3 

Religious  excitement 

2 

2 

Convulsions 

1 

1 

1 Syphilis.. 

1 

1 

Change  of  Life  . 

3 

3 

Sunstroke  . 

o 

3 

Disappointed  Afl’ect’n 

1 

1 

2 

Scarlatina 

1 

1 ; 

J'lpilepsv  . 

9 

I 

10 

Spritualism 

1 

1 j 

Fright 

3 

3 

Trouble,  Business 

7 

1 

8 

111  Health 

4 

7 

11 

Trouble,  Domestic 

3 

11 

14 

Intemperance  . 

8 

8 

Lhiknown, 

82 

30 

112 

Imbecile  . 

1 

1 

Injury  of  Head  . 

3 

1 

4 

138 

72 

210 

Lactation  . 

I 

1 

TABLE  XII. 


Form  of  Disease. 

Males. 

Females 

Total. 

Mania  ....... 

55 

27 

82 

Chronic  Mania  ..... 

34 

15 

49 

Melancholia  ...... 

16 

14 

30 

D ementia  ...... 

29 

13 

42 

Imbecile  ....... 

3 

1 

4 

Monomania  ...... 

1 

1 

2 

Idiot  ........ 

1 

T 

138 

72 

210 

TABLE  XIII. 


Males. 

FitM  ALES' 

Total. 

Epileptic  ..... 

11 

1 

12 

Suicidal  ...... 

1 

1 

Paralytic  . . .... 

1 

1 

2 

TABLE  XIV. — Numbee  of  Attack. 


Males 

Females.  Total. 

1st  Attack  . , . 

101 

56  157 

2nd  “ 

14 

9 23 

3rd  “ 

2 

2 4 

Unknown  ...... 

21 

5 26 

138 

72  i 210 
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TABLE  XV. — Duration  of  Insanity  Before  Admission. 


males. 

females. 

TOTAL. 

Less  than  one  month 

5 

2 

7 

1 to  3 months 

9 

7 

16 

3 to  6 “ . 

8 

4 

12 

6 to  9 “ . 

7 

6 

13 

9 to  12  “ . 

6 

1 

7 

12  to  18  . 

8 

7 

15 

18  montlis  to  2 years 

4 

1 

5 

2 years  to  3 years  . 

3 “ to  4 ■ “ 

13 

3 

16 

5 

7 

12 

4 “ to  5 “ 

4 

4 

8 

5 “ to  10  “ 

18 

12 

30 

10  “ to  15  “ 

12 

6 

18 

15  “ to  20  “ 

7 

3 

10 

20  ‘ ‘ to  25  “ . . . 

2 

3 

5 

25  to  to  30  “ . ■ . 

1 

1 

Over  30  years 

3 

1 

4 

Unknown  .... 

26 

5 

31 

138 

72 

210 

TABLE  XVI. — Recovered  of  those  Attacked  at  the  Several  Ages. 


WALES. 

FEMALES. 

TOTAL. 

Under  15  years 

15  to  20  .... 

1 

1 

20  to  25  .... 

1 

1 

') 

25  to  30 

30  to  35 

o 

o 

35  to  40 

1 

1 

40  to  45 

2 

1 

3 

50  to  60  . , . ■ , 

2 

1 

3 

45  to  50 

2 

1 

3 

All  Ages  .... 

10 

5 

15 
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TABLE  X\T[. 

ECOTEEED  AFTER  VARIOUS  DURATIONS  OF  THE  DISEASE  BEFORE  TREATMENT. 


Males. 

Females. 

Total. 

1 

Under  1 month 

1 

1 

1 to  2 months 

. 

2 

2 

4 

2 to  o months  . , 

1 

1 

3 to  fi  months 

1 

1 

6 to  9 months 

1 

1 

w 

9 to  12  months 

1 

1 

5 to  10  years 

1 

1 

Unknotni 

4 

4 

10 

5 

15 

TABLE  III. — Duration  of  Treatment  of  those  Becoyered. 


Time. 

Males. 

Females. 

Total. 

Under  1 niontli 
1 to  2 months 

2 

1 

3 

2 to  3 months 

1 

1 1 

3 to  6 months 

5 

2 

1 

6 to  9 months 

2 

2 

1 

10  . 

0 

1 15 

'ABLE  XIX. — Whole  Duration  of  the  Disease  of  those  Becoyered. 

• 

Males. 

Females. 

Total. 

Under  1 month 

1 to  2 months 

2 to  3 “ 

o 

O 

3 

3 to  6 “ 

1 

1 

(i  to  9 “ 

3 

3 

9 to  12  “ 

2 

*> 

12  to  18  “ 

1 

1 

Over  .5  years 

1 

1 

Unknown 

4 

4 

Total 

10 

5 

15 

Average  duration  of  all  known 

6 mos.  23  dvs. 

18mo.s.  22d_vs. 

12  mos.  21  dys. 

TABLE  XX. — Form  of 

Disease  of  those  Becoyered. 

Males. 

Females. 

Total. 

Mania 

10 

5 

15 

28 


TABLE  XXI.  Causes  of  the  Disease  of  those  Recover' 


Fright 

Intemperance 

Business  Trouble  and  Poverty 
Disappointed  Affection 
Pregnancy  and  Parturition 
Mental  Excitement 
Unknown 


Males. 

Females. 

' 1 

! 1 

' 2 

1 ! 

■ 

1 

\ 

6 

10 

5 1 

TABLE  XXII. 


Nativity  of  those  Recovered 

Bradford  county  . ^ 

Columbia  county 

Luzerne  county  . ’ 

Perry  county  . . . 

Snyder  county 
Susquehanna  county 
Wayne  county 

Wyoming  county  . ' 

New  Jersey 

England  . . _ ’ 

Dennany  . ' 

Ireland  ” . ' 


j Males. 


1 

2 

1 

1 

1 

1 

1 

1 

10 


Females. 

1 

1 

1 

2 


Totz^l 

- ~ 

1 

3 

1 

1 

1 

1 

1 

1 

1 

2 

1 


15 


table  XXIII. — Deaths  .and  the  Causes. 


Causes  of  Death.  Males. 


•4pople,xy 

Fit  of  Epilepsy  . ] 

Exhaustion  of  Chronic  Disease 
ditto  and  Old  Age  . 
Organic  Disease  of  the  Heart 

“ 4 I D • 

Til  , • . 

Phthisis 

Tvphomania 

Persistant  Refusal  of  Food 


Females, 


1 

2 

1 


Total. 


1 

2 

2 

1 

0 

1 
1 
1 
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TABLE  XXIT. — Ages  at  Death. 


AGES. 

MALES. 

FEMALES. 

TOTAL. 

20 — 25  years, 

1 

1 

25—30 

1 

1 

35—40 

1 

1 

40—45 

2 

2 

45—50 

1 

1 

50—60 

3 

1 

4 

60—70 

1 

1 

70—80 

1 

1 

Total, 

8 

4 

12 

TABLE  XXY. — Ratio  of  Deaths. 

PER  CENT.  OP 

MALES. 

FEMALES. 

TOTAL. 

All  Admitted. 

Of  Average  No.  in  Hospital  for 

5.8 

5.55 

5.71 

329  Days. 

10.0 

10.9 

10.31 

TABLE  XXYI. — Duration  of  Disease  op  those  who  died. 


Age. 


Under  1 month. 
1—2 

2— 3 

3 —  6 
6—9 
9—12 

12—18 

18—24 

2 —  3 years. 

3— 4 

4 —  5 

5— 10 
10—15 

over  15  years. 
Unknown. 


Total, 


From  Admission. 

1 From  Attack. 

Males. 

Females. 

Total. 

i Males.  1 Females. 

1 

lotal. 

3 

3 

i 1 ' 

' 

1 

1 

1 

2 

2 

! 

1 

2 

3 

1 i 2 

2 

3 

3 

1 

1 

1 

2 [ 

2 

1 

1 

1 ! 

1 

1 ' 

i 

1 

! ; 

1 ■ 

1 

1 

1 

: 1 

1 

8 

4 

12 

8 1 4 

12 

30 


TABLE  XXVII. — Remaining  in  the  Hospital  at  the  end  op 
THE  YEAR. — Their  Ages. 


AGES. 

MALES. 

FEMALES. 

TOTAL. 

Under  15  years, 

2 

2 

15—20 

3 

1 

4 

20—25 

10 

4 

14 

25—30 

12 

5 

17 

30—35 

18 

7 

25 

35—40 

12 

12 

24 

40—45 

9 

3 

12  1 

45—50 

6 

5 

11  1 

50 — 60 

14 

9 

23  1 

60—70 

5 

7 

12 

70-80 

Unknown, 

16 

6 

22 

Total, 

107 

59 

166 

TABLE  XXVIII. — Duration  of  the  Disease  of  those  re 

MAINING  AT  THE  END  OF  THE  YEAR. 


Since  Admission. 

Since  Attack. 

Males. 

Females 

1 To  tal. 

Males. 

Females. 

Total. 

Under  1 month. 

9 

9 

18 

1 — 2 months. 

1 

6 

7 

1 

1 

2 

2—3 

7 

3 

10 

3—6 

22 

10 

32 

3 

6 

9 

6—12 

68 

31 

99  1 

8 

5 

13 

12—18 

10 

4 

14  1 

18—24 

3 

3 

6 

2 — 3 years. 

15 

3 

18 

3—5 

9 

10 

19 

5—10 

18 

10 

28 

10—15 

1 

10 

6 

16 

15—20 

1 

6 

2 

8 

20—25 

2 

4 

6 

25—30 

1 

1 

30—40 

2 

1 

3 

; Over  40, 

1 

1 

Unknown, 

18 

4 

22 

Total, 

107 

59 

166 

107 

59 

166 
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TABLE  XXIX. — Bemainino  at  End  of  Year. 


MALES. 

FEMALES. 

TOTAL. 

Curable, 

14 

u 

28 

Incurable, 

93 

45 

138 

Total, 

lor 

69 

166 

TABLE  XXXII. — Daily  Average  for  Each  Month. 


Fractions  left  out. 


MALES. 

KEM.ILE.S. 

tot.il. 

November,  1872. 

4 

3 

7 

December,  “ 

39 

20 

50 

January,  1873. 

71 

30 

101 

February,  “ 

81 

32 

113 

.’^larcb,  “ 

86 

34 

120 

April,  “ 

86 

37 

123 

May,  “ 

88 

39 

127 

June,  “ 

97 

44 

111 

Jubb  “ 

102 

48 

150 

August,  “ 

102 

52 

154 

September,  “ 

103 

55 

158 
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EXPENDITURES. 

The  Cash  paid  out  on  the  Superintendent’s  orders  has  been 
the  following  purposes,  as  appears  from  the  Stewards  books : 


OfBcers’  Salaries $2265 

Wages  of  Employees. 

Attendants $1441  19 

Baker 320  00 

Carpenter 308  63 

Cooks 342  56 

Chambermaids 278  10 

Engineers  and  Firemen 1372  56 

Farmers 1142  45 

Gardener  and  Assistant 324  30 

Laundry 302  60 

Porters 235  20 

Seamstress 145  00 

Watchman 171  20  $6383 

Advertising 5 

Apples,  green 30|^  bush.  30 

“ dried 218  lbs.  17 

Butter 1772  “ 575 

Beef,  fresh 9888  “ 981 

“ corned 947  “ 84 

Barley 200  “ 9 

Brooms 5 dez.  16 

Buckets 

Baskets 9 

Brick 174 

Books,  Blank  and  Hymn 146 

Brushes 26 

Corn  Meal 900  lbs.  18 

Coffee 1768  “ 417 

Cheese 419  “ 70 

Crackers 91  “ 9 

Chocolate 

Coal,  ha»-d 1327  tons.  3695 

“ soft,  for  gas 75  ‘ 422 

Castings 32 

Clothing 622 

Cream  Tartar 10  lbs.  4 

Carpets 18  yds.  18 

Coffins  and  Funeral  Expenses 147 

Drugs  and  Chemicals 423 

Dry  Goods 1020 

Eggs 88  doz.  20 

Expressage 10 

Fish,  fresh 759  lbs.  62 

“ salt 5 bbls.  71 

Flour,  wheat 170  “ 1556 

“ bran 950  lbs.  39 


for 

75 

79 

50 

50 

44 

46 

80 

98 

50 

00 

70 

75 

00 

95 

63 

65 

90 

38 

10 

90 

43 

55 

29 

42 

OO 

00 

26 

89 

81 

88 

00 

82 

25 

50 

37 
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Flour,  buckwheat 300  lbs.  13  50 

Furniture 1^2  50 

Freight 

Feed 21  52 

Fittings,  gas,  water  and  steam Ill  15 

Farina 5 15 

Gram 41  18 

Ham 918  lbs.  153  83 

Hominy 3 bbls.  18  00 

Harness 23  35 

Hardware 102  25 

Hats 9 00 

Indigo. 1 1‘ 

Instruments,  surgical 118  50 

Insurance 41  13 

Implements,  Farm  and  Garden Ill  80 

Lard 469  lbs.  59  20 

Lye 2 cases.  15  50 

Lime 50  bush.  9 00 

Molasses 340  gals.  Ill  31 

Mutton 274  lbs.  37  11 

Manure 36  80 

Mason  work 49  00 

Notions 53  45 

Oil 34  56 

Potatoes 21  bush.  15  30 

Pork 1100  lbs.  153  63 

Poultry 144  “ 21  60 

Pictures 26  42 

Postage,  box  rent,  &c 84  83 

Queensware 52  17 

Rice 783  lbs.  68  82 

Refunded  boarding 147  57 

Retorts 205  12 

Repairs 213  07 

Returning  Eloped  Patients 86  41 

Sugar 3615  lbs.  394  13 

Salt 9 50 

Soap 1153  lbs.  95  46 

Starch 200  lbs.  17  75 

Soda 160  “ 8 27 

Spices 145  “ 43  31 

Shoes  and  Slippers 349  70 

Seeds,  garden 134  75 

Sausage 136  lbs.  24  57 

Sundries 3 88 

Stationery 99  30 

I Straw 7 50 

Stock. 475  00 

Shoeing  Horses 44  55 

Tea 300  lbs.  165  55 

Tobacco 41  “ 27  05 

Tin  Ware 37  36 

Trees,  shade 34  85 

Tallow 7 45 

Tapioca 2q 


84 


Yeal 

Vinegar 

Window  Shades 

Whiskey 

Wine 

Whiting 


..892  lbs. 
140  gals. 


.45  gals. 
15  “ 


111  49 
31  39 
G 25 
194  50 
37  60 
1 00 


Expenditukes. — Miscellaneous. 


Filling  Ice  House $203  G4 

Dish  Covers 98  30 

Sewing  Machine 81  30 

Ironing  Stove 26  94 

Steam  and  Water  Gauges 114  68 

Repairs  of  Range 21  40 

Seales. 52  00 

Sink 4 53 

Truck  Wagon 100  00 

Threshing  Oats 14  66 

Hauling  Coal 180  ( 0 

Steward’s  Incidentals 100  00 

Expenses  attending  Meeting  of  Sup’ts 33  94  1031  39 


$25,356  19 


T R EASE  11  Id  11  ’ S R Id  P 0 R T . 

R.  R.  Gearhart,  Ti-easurer^  in  account  ivith  the  Hospital  for 
the  Insane.  Danville,  Pennsylvania. 

Dr. 


To  Cash  received  for  Board  and  Clothing  of  Patients 19,651  09 

To  State  appropriation 6,495  83 

To  Sale  of  Produce  from  Farm  and  Garden,  and  Rent 253  14 


25,400  06 


Oct.  1.  Balance 


Cr. 


43  87 


By  Amount,  Cash  paid  out  on  orders  of  Dr.  S.  S.  Schultz, 

Superintendent 25,356  19 

43  87 


25,400  06 


Balance 
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S U P E R I N T E N D E N T ’ S RE  P OR  T . 


S.  S.  Schultz,  M.  D.,  Superhiteiideiit,  in  account  with  the  Com- 
inissioners  for  the  State  Hospital,  for  the  Insane,  at  Danville,  Pa. 
On  Building  account. 

Dr. 


1872.  Nov.  6.  To  Balance. $351  04 

Dec.  25.  To  Ca.sli 5000  00 

1873.  July  1.  “ “ 1424  50 

Aug.  20.  “ “ 1500  00 

“ Income  from  Quarry 1272  48 

“ Product  of  Farm  sold 7 60 

“ Rent 25  00 


$15,580  62. 
Or. 


Cast  and  Wrought  Iron $330  58 

Lumber 1568  60 

Freight 283  57 

Stock 590  75 

Hardware 1226  52 

Farm 506  61 

Furniture 126  75 

Carpenters  and  Painters 3993  02 

Labor 97  87 

Quarry  Labor  and  Hauling 715  45 

Attorney 20  00 

Manure 44  50 

Brick 120  14 

Glass 97  15 

Ice  House 476  00 

Fixtures 139  30 

Salaries 1662  50 

Harness 63  40 

Masons  and  Tenders 1555  61 

Reservoir 734  41 

Paint 108  96 

Chapel  seats 415  00 

Window  shades 79  15 

Mattresses 200  00 

Hauling 34  00 

Expenses  to  Philad’a 38  26 

Balance... 292  62 


Total.  $15,580  61 
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LIST  OF  COUNTIES 


FOB  WHOSE  INSANE 

THIS  HOSPITAL 

WAS  ESTABLISHED. 

Monroe, 

Columbia, 

Centre. 

Carbon, 

Montour, 

Clearfield, 

Pike, 

Sullivan, 

Elk, 

Wayne, 

Bradford, 

Cameron, 

Susquehanna, 

Lycoming, 

McKean, 

Wyoming, 

Tioga, 

Potter. 

Luzerne, 

Clinton, 

1.  Before  the  admission  of  a patient,  unless  when  sent  an  order 
of  Court,  the  Superintendent  shall  be  furnished  with  the  certificate 
of  two  physicians  as  to  his  insanity,  sworn  to  and  certified  as  required 
by  law. 

In  the  case  of  private  patient,  or  one  supported  by  his  relatives 
ov  friends,  ov  guardian,  or  charitable  organization,  or  committee,  a 
request  by  a near  relati^^e,  or  friend,  or  guardian,  that  he  may  be  ad- 
mitted into,  the  institution  shall  also  be  furnished  the  Superintendent ; 
also  a bond  with  a satisfactory  security  for  the  payment  of  board  and 
otlier  necessary  expenses  while  in  the  hospital,  as  well  as  his  removal 
when  required  by  the  Trustees  or  Superintendent.  A patient  thus 
received  shall  make  a payment  of  thirteen  weeks  board  in  advance,  at 
the  time  of  admission,  and  if  removed  before  the  expiration  of  the 
thirteen  weeks  without  the  consent  of  the  Superintendent,  no  part  of 
the  payment  shall  be  refunded. 

Authorities  having  charge  of  the  Poor,  bringing  a patient,  will  be 
required  to  give  a bond  for  the  payment  of  board  and  all  necessary 
expenses,  and  the  removal  of  the  patient  when  requested  by  the 
Superintendent.  They  shall  also  pay  thirteen  weeks  board,  in  advance, 
at  the  time  of  admission. 

2.  Wlienever  a patient  is  sent  to  tlie  Hospital,  b}"  the  order  of 
any  Court,  or  by  Directors  of  the  Poor,  the  order,  or  warrant,  or 
copy  thereof  by  which  such  a person  is  sent,  shall  be  lodged  with  the 
Superintendent. 

3.  Every  patient,  before  admission,  shall  be  made  perfectl}"  clean, 
and  be  free  from  vermin  or  any  contagious  or  infectious  disease. 

4.  Every  patient  shall  be  provided  with  such  an  amount  and  quality 
of  clothing  as  will  admit  of  frequent  changes,  and  make  him  perfect- 
ly comfortable. 


5.  A Avi'itten  history  of  the  case  should  he  sent  with  the  patient, 
and  if  possible,  some  one  acquainted  with  the  individual  should  ac- 
company him  to  the  Hospital ; from  whom  minute,  but  often  essen- 
tial particulars  may  be  learned. 

6.  The  price  of  board,  including  washing,  mending  and  attendance, 
for  all  who  are  supported  at  tlie  public  charge,  is  three  dollars  per 
week.  Tor  private  patients,  or  those  supported  by  themselves  or 
their  friends,  the  price  varies  from  three  dollars  and  fifty  cents  to  fi^'e 
dollars  or  more,  per  week ; according  to  the  trouble  and  expense  in- 
curred and  their  abilit}*  to  paj^  Those  able  to  do  so  are  expected  to 
l>ay  at  least  the  expense  of  the  support  of  the  patient,  which  is  con- 
siderably above  the  lowest  rate. 

1.  All  payments  are  to  be  quarterly,  in  advance,  Avith  interest  added 
for  the  time  OA^ei'-due. 

8.  The  obligations  of  the  ninth  commandment  are  not  suspended 
in  our  intercourse  Avith  the  insane.  In  bringing  a patient  to  the  hos- 
])ital,  an  irreparable  injury  is  often  done  by  disguising  from  him  the  fact 
that  his  physician  and  friends  consider  him  aich  and  that  it  is  pro- 
posed to  take  him  to  an  hospital,  Avhere  his  chances  of  being  cured 
are  the  best  that  can  be  afforded  him,  and  whence  he  will  be  taken 
home  again  as  soon  as  he  shall  be  restored.  The  ingenuit}"  of  the 
deception  does  not  alter  its  character,  nor  does  the  helplessness  of 
the  person  against  Avhom  it  is  practiced.  Use  force,  if  necessaiy,  and 
let  there  be  enough  of  it  at  the  outset  to  make  it  imposing ; but  de- 
ception, ncA'er. 

Yisitors  are  admitted  to  the  Institution  cA'eiy  AA'eek  dajq  from 
10  to  12,  A.M.,  and  from  2 to  4,  P.M.,  but  no  Ausitors  shall  be  admitted 
to  any  of  the  occupied  Avards,  Avithout  express  permission  of  tlie 
Superintendent,  and  esiAecial  care  is  to  be  taken  that  no  amount  of 
Au^ting  is  permitted  that  shall  }>roA'e  injurious  to  the  patients. 

Application  for  the  admission  of  patients,  and  all  inquiries  in 
regard  to  the  healtli,  condition,  bills,  etc.,  of  those  in  tlie  Hospital, 
should  be  made  to 

DR.  S.  S.  SCHULTZ, 
Hup't.  of  the  State  Hosj^itaf  for  th.e  Insane, 

\ Danville,  Pa. 

I Application  should  be  made,  and  the  proper  blanks  secured  and 
filled  out  and  signed,  before  the  patient  is  brought  to  the  Hospital. 
Blanks  for  this  purpose  may  be  obtained  at  the  Hospital,  through 
letter  or  otherwise,  or  from  the  Treasurer  or  either  of  the  Trustees. 
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HISTORY  OP  THE  CASE. 


The  Relatives,  Ekiends  or  Guardians  of  ratients,  iiiakiiig 
a]i})licatioii  for  their  admissioii  unto  the  State  Hospital,  for  the  In- 
sane, at  Danville,  Pa.,  are  requested  to  annex,  ivith  the  assistance  of 
the  Painily  Ph_ysician,  precise  and  full  answers  to  as  man}'  of  the 

following  questions  as  are  applicable  to  M 

and  send  them  IMMEDIATELY,  by  Mail  or  otherwise,  to  Dr.  S. 
S.  Schultz,  Superintendent  of  the  Hospital.  If  not  sent  before, 
these  Answers  should  come  with  the  Patient  to  the  Hospital. 


2.  What  is  the  profession  or  occupation,  j 
and  reputed  pecuniary  circumstances  of  the' 
patient  ? 

If  a female,  state  profession  or  occupation,! 
&c.,  of  father  or  husband  ? ; 


3.  Is  the  patient  married,  or  single,  or[ 
widowed  ? 

How  long  since  first  married  or  widowed  ?| 

If  patient  has  had  children,  state  their 
number,  and  the  date  of  the  birth  of  the 
last? 


4.  What  is  supposed  to  have  been  the  ex-i 
citing  cause  of  the  insanity  ? 

Is  it  a moral  cause,  such  as  disappoint- 
ment, fright,  love,  &c.,  or  a physical  cause, 
such  as  fever,  the  immoderate  use  of  any 
intoxicating  agents,  bodily  injury,  serious 
illness,  or  accident  affecting  the  nervous 
system,  &c.  ? 


QUESTIONS. 


-4  N S AV  E R S . 


1.  What  is  the  name  of  the  patient  ? 
Age? 

Place  of  birth  ? 

Residence  ? 
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QUESTIONS.  j ANSWERS. 

5.  What  have  been  or  are  the  prominent 
symptoms  of  the  malady  ? 

Has  any  obvious  change  in  its  form  oc- 
curred ? 

Does  it  appear  to  be  increasing,  decreas- 
ing, or  stationary  ? 

6.  Does  any  constitutional  or  hereditary 
predisposition  to  nervous  affections  exist  in 
the  family  of  the  patient  ? 

Was  any  relative  of  the  patient  ever 
insane  ? 

If  so,  state  particularly  whether  on  the 
father’s  or  mother’s  side,  or  both. 

7.  Is  the  patient  subject  to  periodical 
attacks  of  any  other  malady  ; to  any  unusual 
discharge,  or  suppression  or  obstruction  of 
any  customary  discharge  ; to  sores,  erup- 
tions, rupture,  epilepsy  or  palsy  ? 

Specify  any  bodily  infirmity  or  disease  of 
the  patient  ? 

8.  What  is  the  original  disposition  and 
intellectual  capacity  of  the  patient  ? 

Mention  generjl  habits  of  life,  predomi- 
nant jiassions  or  prejudices,  and  any  habitual 
vice,  or  intemperance;  does  the  patient  use 
ardent  spirits,  opium,  tobacco,  &c.  ? 

9.  Are  there  lucid  intervals,  or  any  great 
remissions  or  excerbations,  and  do  such 
changes  occur  at  uncertain  times,  or  at 
stated  periods  ? 

10.  Does  the  patient  rave  indifferently 
on  various  subjects,  or  chiefly  on  one  ? 

What  is  that  subject? 

Mention  particularly  any  permanent  or 
remarkable  illusions. 
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QUESTIONS. 

ANSWERS. 

11.  Has  the  patient  ever  threatened  or 
attempted  to  commit  suicide,  or  any  act  of 
self-injury  ? 

By  what  means  ? 

Is  the  propensity  now  active  ? 

12.  Does  the  patient  manifest  any  dispo- 
sition to  injure  other  persons,  and  how  ? 

Or  cherish  any  malicious  design  ? 

Is  the  morbid  train  of  thought  excited  by 
any  particular  subject  or  event  ? 

13.  Is  the  patient  inclined  to  tear  clothes 
or  to  break  windows  or  furniture  ? 

14.  Since  the  commencement  of  the  in- 
sanity, what  have  been  the  patient’s  habits  ? 

Cleanly  or  filthy  ? 

State  particularly  whether  the  patient  is 
attentive  to  the  calls  of  nature  ? 

Was  the  head  of  the  patient  ever  severely 
injured  ? 

16.  How  long  before  accession  of  insan- 
ity were  any  such  precursory  symptoms  ob- 
served, as  the  following,  viz  : unusual  de- 
pression or  elevation  of  spirits,  or  any  re- 
markable alteration  in  temper,  disposition, 
feelings,  opinions,  conduct,  sleep,  appetite, 
state  of  the  bowels,  or  health  ot  the  patient  ? 

Previous  to  these  symptoms,  had  the  pa- 
tient been  remarkable  for  any  degree  of 
oddity,  eccentricity,  or  mental  infirmity  ? 

17.  Has  the  patient  been  insane  previ- 
ously ? 

If  so,  specify  the  date,  duration,  and 
form  of  each  previous  attack. 
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QUESTIONS. 


ANSWERS. 


18.  Has  the  patient  ever  been  treated  for 
insanity  in  this  or  any  other  Hospital  for  the 
insane  ? 

If  so,  how  often  and  how  long  on  each 
occasion  ? 

When,  in  what  condition  and,  if  not 
cured,  for  what  reason,  was  the  patient  dis- 
charged ? 


19.  Hoxo  long  has  the  patient  been  in- 
sane ? 

Did  the  disorder  come  on  gradually,  or 
suddenly  ? 


20.  What  has  been  done  for  the  recovery 
of  the  patient  ? 

And  with  what  effect  ? 

Mention  particularly  whether  depletion, 
by  blood-letting,  leeches,  cathartics,  low 
diet,  &c.,  has  been  employed,  and  to  what 
extent  ? 


21.  Has  the  patient  been  subjected  to 
any  mechanical  restraint? 

If  so,  specify  the  length  of  time,  and 
manner  in  which  the  restraint  was  applied  ? 


22.  You  are  requested  to  state  any  other 
ciroimstances  which  you  may  think  of  in- 
terest or  importance. 


PHYSICIANS’  CERTIFICATE. 


We, of. in  the  Co 

of. State  of  Pennsylvania  and 

of. in  the  County  of. Sta 

Pennsylvania,  practitioners  of  medicine,  do  hereby  certify  that  we  have,  w 

one  week  of  the  date  hereof,  made  a personal  examination  of. 

of. in  the  County  of. Sta 

Pennsjlvania,  and  we  believe to  be  insane  and  a proper  patient  to  be 

to  the  State  Hospital  for  the  Insane^  at  Danville.  In  Testimony  whereof 
have  hereunto  set  our  hands  this day  of. A.D.  1 


1 


j 

State  of  Pennsylvania:  ) 

County  of j 

On  this dayof. A.D.  18  before  n 

in  and  for  the  County  aforesaid,  personally  c 

and ....above  na 

who  acknowledged  in  due  form  the  foregoing  as  their  certificate,  and  their 
natures  thereto  as  genuine,  and  who  being  duly  sworn,  severally  and  eacl 
himself,  do  depose  and  say  that  the  facts  set  forth  therein  are  correct  and  t 
and  I do  hereby  certify  to  the  genuineness  of  the  said  signatures  and  to  th 
spectability  of  the  above  named  signers. 

Witness  my  hand  and  seal,  the  day  and  year  last  above  named. 


REQUEST  FOR  ADMISSION. 


I of. in  the  Co 

of. State  of  Pennsylvania 

the  patient  above  named,  do  hereby  request  that 

the  said be  admitted  as  a patient  into  the  State  Hos 

for  the  Insane,  at  Danville. — ”'/Ze  having  no  Legal  Guardian . 

18 


*If  the  patient liave  a legal  guardian,  the  reipuest  nm.st  he  luaiie  hy  him,  iu  whicli  oa; 
clause  may  be  erased. 
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]}OND  FOR  PRIVATF  PATIENTS. 


Know  all  Men  by  these  Presents,  That  we 

of in  the  County  of. 

State  of  Pennsylvania,  and 

in  the  County  of. State  of  Pennsylvania,  are  held 

and  firmly  bound  unto  the  Superintendent  or  Treasurer  of  the  State  Hospital  for 
the  Insane,  at  Danville,  Pa.,  and  their  successors  in  office,  in  the  sum  of  Five 
Hundred  Dollars,  for  the  payment  of  which  we  jointly  and  severally  bind  our- 
selves by  these  Presents. 


Whereas, 

in  the  County  of. and  who  is  insane,  has  been 

admitted  as  a patient  into  the  State  Hospital,  for  the  Insane,  at  Danville  : 

Now,  Therefore,  the  Condition  of  this  Obligation  is.  That  it  the  said 
obligors  shall  pay  to  the  said  Superintendent  or  Treasurer,  or  their  successors  in 

office,  the  sum  of. and 

cents  per  week,  for  the  board  of  said  patient,  so  long  as  he  shall  continue  in 


said  hospital,  with  such  e.xtra  charges  as  may  be  occasioned  by requiring 

more  than  ordinary  care  and  attention,  and  shall  provide  for suitable 


clothing,  and  shall  pay  for  all  such  necessary  articles  of  clothing  as  shall  be  pro- 
cured for by  the  officers  of  said  Hospital,  and  shall  remove 

from  said  Hospital,  whenever  required  to  do  so  by  the  Superintendent ; and  it 
he  shall  be  removed  by  the  request  of  either  of  us,  or  by  any  one,  before  the  ex- 
piration of  three  calendar  months  after  the  admission,  then  if  said  obligors  pay 
board  for  thirteen  weeks,  unless  he  should  be  sooner  cured,  and  if  they  also  pay 
I not  exceeding  fifty  dollars,  for  all  damages  he  may  do  to  the  furniture  or  other 
property  of  the  Hospital,  and  for  reasonable  charges  in  case  of  death  ; such  pay- 
ment for  clothiug*and  board  to  be  made,  in  advance,  quarterly,  and  at  the  time  ot 
removal,  with  interest  on  each  bill  from  and  after  the  time  it  becomes  due,  then 
this  obligation  to  be  void,  otherwise  to  remain  in  force. 


Sealed  with  our  seals,  and  dated  the 


day  of. 


187 


.[SEAL.] 
, [.SEAL.] 


Signel  and  sealed  in  presence  of 
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BOND  FOR  PUBLIC  PATIENT. 


WHEREAS a resident  of. 

in  the  County  of. , State  of  Pennsylvania,  has  been  admit 


as  a patient  into  the  State  Hospital  for  the  Insane,  at  Danville,  in  said  State : 

Now,  therefore,  we  the , the  Poor  of  the 

, in  the  County  of. in  s 

State,  in  behalf  of  the  inhabitants  of  said 

hereby  covenant  and  agree  that  we  will  well  and  truly  pay  or  cause  to  be  pah 
the  Superintendent  or  Treasurer  of  said  Hospital,  or  their  successors  in  office, 

sum  of. dollars,  and cents  per  weekj  for  the  board  of  e 

so  long  as he  shall  continue  a patient  ins 

Hospital,  with  such  extra  charges  as  may  be  occasioned  by requiring  m 

than  ordinary  care  and  attention,  to  provide  for suitable  clothing,  an( 

pay  for  all  such  necessary  articles  of  clothing  as  shall  be  procured  for 

the  officers  of  said  Hospital,  and  to  remove from  said  Hosp 

whenever  the  room  occupied  by shall  be  required  for  a class  of  patie 


having  preference  by  law  to  be  received  into  said  Hospital ; and  if. he  si 

be  removed  at  the  request  of  the  said of 


Poor  before  the  expiration  of  six  calendar  months  after  admission,  to  pay  bo 

for  twenty-six  weeks,  unless he  shall  be  sooner  cured.  Also,  to  pay, 

exceeding  fifty  dollars,  for  all  damages he  may  do  to  the  furniture  or  of 

property  of  said  Hospital,  and  for  reasonable  charges  in  case  of  elopement,  i 
funeral  charges  in  case  of  death. 

Payment  to  be  made  quarterly,  in  advance,  and  at  the  time  of  removal,  v 
interest  on  each  bill  from  and  after  the  time  it  becomes  due. 


WITNESS  our  hands  this day  of. 

A.  D.  187 


of  the  Poo 


in  the  County  of 
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REPORT  OF  THE  TRUSTEES. 


To  THE  Hox.  DILLER  LUTHEE,  Gexeeat,  Agent  and  Seceetaet  of 
THE  State  Boaed  of  Public  Chaeities  of  Pennstltania  : 

The  Trustees  of  the  State  Hospital  for  the  Insane  at  Danville, 
present  to  you  as  required  by  the  act  establishing  the  State  Board 
of  Public  Charities  theii’  Annual  Report,  which  on  the  present  occa- 
sion is  also  their  first  report  of  the  operations  of  the  hospital  for 
the  year  ending  with  the  30th  of  Sejitember,  1874. 

The  members  of  the  board  met  at  the  hospital  on  the  3d  of  De- 
cember of  last  year,  the  day  agreed  upon  for  the  purpose,  and  more 
than  half  their-  number  being  present  they  organized  and  in  obedi- 
ence to  the  law,  estabhshed  the  necessary  By-Laws  and  Regulatiops 
and  made  settlement  with  the  Commissioners,  who  were  apjiointed 
to  build  the  hospital.  They  also  received  from  them,  through  Dr. 
Cm-wen  who  as  their  Secretary  represented  them,  the  transfer  of  all 
the  property  real  and  personal  of  the  hospital,  and  entered  generally 
upon  the  management  and  direction  of  the  concerns  of  the  Insti- 
tution. 

At  the  beginning  of  the  year  covered  by  this  report,  the  number 
of  patients  in  the  building  was  one  hundi'ed  and  sixty-six  of  whom 
one  hundred  and  seven  were  males  and  fifty-nine  females  : at  its  end 
there  were  two  himdred  and  thirty-eight  of  whom  one  hund-.ed  and 
forty-one'  were  males  and  ninety-seven  females,  showing  the  increase 
in  the  number  of  males  to  be  thirty-one  and  of  females  thirty-eight. 
Of  the  admissions  fourteen  men  and  twenty-three  women  were  fr-om 
jthe  hospital  at  Harrisbiu-g.  The  natural  increase  of  the  population 
would  be  therefore  seventeen  men  and  fifteen  women.  The  imme- 
diate future  will  hardly  see  much  diminution  in  this  increase,  and  in 
deciding  when  further  provision  is  to  be  made  it  will  be  important 
not  to  overlobTi  it.  The  male  wards  are  at  present  accommodating 
twenty  more  patients  tliaU  it  was  ever  intended  should  be  put  in 
them.  "While  the  excellent  arrangements  for  ventilation  make  this 
practicable,  it  increases  the  liability  to  accident,  and  is  to  be  toler- 
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ated  only  as  the  lesser  of  two  evils.  If  adequate  funds  are  providec 
in  another  twelve  months  the  building  now  being  put  under  roo 
can  be  made  ready  for  use  and  two  hundi-ed  and  fifty  male  patients 
find  room  in  it.  This  will  give  relief  for  the  crowded  male  wards. 

While  on  the  female  side  there  is  not  the  same  irrgency  for  roon 
at  present,  the  annual  increase  above  referred  to  makes  it  clear  tha 
it  will  exist  long  before  the  remaining  portion  of  the  female  winj 
can  be  got  ready  for  use,  and  that  no  time  should  therefore  be  los 
in  erecting  it.  Additional  reasons  for  proceeding  immediately  witl 
the  work  are  the  present  absence  of  all  adequate  means  for  classifi 
cation  ; the  impossibility  of  constructing  airing  courts,  and  thereb; 
giving  to  those  who  for  various  reasons  cannot  accomjDany  thi 
walking  parties  beyond  the  premises  the  benefits  of  oiitdoor  air,  am 
the  advantage  of  securing  all  the  necessary  building  stone  before  tli^ 
lease  on  the  quarry  fi’om  which  the  stone  must  be  obtained,  expires 

In  addition  to  the  work  done  the  ^Dresent  year  towards  the  com 
pletion  of  the  north  wing  of  the  building  for  jjatients,  much  has  beei 
accomplished  in  the  way  of  grading,  road  making,  paving  with  brie] 
and  flag  around  the  engine  house  and  between  that  and  the  mail 
structui’e.  A two-story  carriage  house  and  stable  has  also  beei 
erected,  and  a one-story  building,  -nuth  a cellar  for  the  storage  o 
roots  and  other  vegetables  with  room  on  the  first  floor  for  gardener' 
tools,  seeds,  for  threshing  and  other  work.  These  are  both  substar 
tially  constnreted  of  stone  and  roofed  with  slate. 

The  farm  luiildings  are  situated  in  front  of  the  hosi^ital  and  er 
tirely  too  close  to  be  allowed  permanently  to  remain  there.  Th 
farmer's  house  is  hardly  inhabitable  and  is  beyond  repair.  The  bar' 
also  miist  necessarily  be  supplied  with  a new  roof  within  a few  years 
As  the  buildings  will  all  have  to  be  removed  ultimately  to  a ne^ 
location,  it  will  be  economy  to  make  this  change  before  anything  ha 
been  expended  for  improvements  which  can  only  be  of  temporary  use 

When  the  hospital  came  under  our  care,  we  foiind  that  the  Com 
missioners,  who  had  charge  of  its  erection  had  given  very  prope 
and  necessary  instructions  to  the  Superintendent,  to  make  prepara 
tion  for  the  prosecution  of  the  work  on  the  north  wing,  and  we  ar 
pleased  to  be  able  to  say  that  those  instructions  have  been  faithful! 
carried  out  and  the  work  is  in  such  a state  of  progress  that  it  wi 
be  roofed  in  by  the  middle  of  November. 

All  the  work  on  the  north  wing  and  all  other  work  done  durin. 
the  past  year  has  been  under  the  direction  of  overseers  and  all  pai 
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'or  by  the  day  and  it  has  been  so  well  done,  at  less  cost  than  it  could 
lave  been  by  contract,  that  we  see  no  reason  for  changing  in  the 
iitnre  and  have  directed  the  Superintendent  to  continue  the  work 


IS  heretofore. 

The  Ti'ustees  at  their  meeting  in  July,  gave  the  Superintendent 
iirections  to  insure  the  hospital  in  the  sum  of  one  hundred  thousand 
ioUars,  which  has  been  done. 

The  income  of  the  hospital  last  year  has  been  as  follows : 

from  the  State  appropriation $14,504  17 

from  patients 35,502  14 

^rom  products  of  the  Farm  and  Garden 2,144  90 

$52,151  21 

On  account  of  the  building  operations  the  Superintendent  received 
G13,352  23  all  of  which  has  been  expended  except  a balance  of 
^3  65. 

We  deem  it  but  just  before  closing  this  report  to  express  our  high 
.ppreciation  of  the  marked  ability,  energy  and  faithfulness  ivith 
vhich  the  Superintendent,  Dr.  S.  S.  Schultz,  has  discharged  all  his 
luties.  The  perfect  order  in  which  the  great  establishment  is  kept 
)ears  testimony  to  the  efficiency  and  faithfulness  of  the  Stewart, 
datron  and  Attendants ; in  fact  we  have  seen  nothing  in  the  action 
>f  any  ^lerson  in  the  employ  of  the  Hospital  authorities  to  censure. 

The  mechanics  and  laborers  employed  on  the  new  wing  have  dis- 
iharged  their  duties  faithfully  and  efficiently  as  the  work  abund- 
mtly  testifies. 

We  respectfully  ask  yoirr  Board  to  recommend  appropriations  for 
his  Hospital  as  follows  : 


'or  the  completion  of  the  north  wing  and  beginning  ) „„ 

of  the  unbuilt  part  of  the  south  Tring. . . . T ) 

'or  fm-nishing  the  north  wing  which  will  be  com-  ) ^ 

pleted  within  the  current  year | 

'or  the  maintenance  of  the  Hospital 25,000  00 

'or  the  erection  of  new  house  for  the  farmer  and  re- ) , ^ noo  on 

moving  the  barn  and  and  other  farm  buildings . . . j"  ' ' 

'o  reimlmrse  the  Hospital  for  the  Insm-ance 1,500  00 

A.  F.  Russel,  Prest.  Chas.  S.  Minoe, 

Thomas  Chalfant,  Sec’y.  W.  A.  M.  Geier, 
Thomas  Beavee,  B.  H.  Detvhijie, 

John  S.  Mann,  Edwaed  Oveeton,  Je. 

Ben.j.  H.  Theoop, 

October  1st,  1874. 
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SUPERINTENDENT’S  REPORT. 


To  THE  Trustees  of  the  State  Hospital  for  the  Insane  at  Danyh^le,  Pa.: 

The  By-Laws  which  under  act  of  the  Legislatui’e  you  have  estab- 
lished for  the  government  of  the  Hospital  make  it  the  duty  of  the 
Superintendent  to  present  to  you  at  your  “annual  meeting  a full  and 
detailed  report  of  the  operations  of  the  hosjiital  during  the  year 
ending  on  the  30th  of  September  proceeding,  with  tabular  state- 
ments of  the  cases  treated  during  the  year,  and  of  the  condition  of 
the  hospital  with  such  other  observations,  as  he  may  deem  useful  or 
interesting.”  In  compliance  with  this  requirement,  as  also  the  act 
creating  the  Board  of  Public  Charities,  I submit  herewith  my  second 
annual  report  wdth  its  appended  statistical  tables. 

The  number  of  patients  in  the  hospital  at  the  beginning  of  the 
year  was  one  himdred  and  seven  (107)  males  and  fifty-nine  (59)  fe- 
males. Of  these  forty-five  (45)  were  supported  by  their  friends  and  one 
hundred  and  twenty- one  (121)  by  the  public  authorities.  The  ad- 
missions were  eighty  four  (84)  males  and  sixty-eight  (68)  females. 
The  total  number  under  treatment  was  therefore  one  hundred  and 
ninety-one  (191)  males  and  one  hundred  and  twenty-seven  (127)  fe- 
males. Total  three  hundred  and  eighteen  (318).  The  discharges 
were  fifty  (50)  men  and  thirty  (30)  women,  leaving  the  number  imder 
treatment  at  the  end  of  the  year,  one  hundred  and  forty-one  (141) 
males  and  ninety-seven  (97)  females  ; total  two  hundi-ed  and  thirty- 
eight  (238).  Of  this  xiumber  thirty-two  (32)  males  and  twenty  (20) 
females  are  supported  by  their  fi'iends  and  one  hundred  and  nine 
(1U9)  males  and  seventy-seven  (77)  females  by  the  public  authorities. 
Of  the  discharges,  thirteen  (13)  men  and  eight  (8)  wcmen  were  sup- 
posed to  be  restored,  eleven  (11)  men  and  nine  (9)  women,  improved; 
fifteen  (15)  men  and  seven  (7)  women  stationary,  and  eleven  (11) 
men  and  ( 6 ) women  died.  The  percentage  of  deaths  on  the  daily 
average  of  inmates  was  a little  over  eight  and  one-half  ( 8:|V 

I 
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Next  to  the  proposition  that  insanity  is#a  mental  symjitom  of  a 
material  or  boctily  disease,  whose  proper  care  reqnii’es  a peculiar 
treatment,  one  of  the  elements  of  which  in  many  cases  is  separation 
from  friends  and  various  degrees  of  restraint  in  an  hospital,  nothing 
is  so  well  established  as  the  truth  that  the  prospect  of  cure  is  great- 
ly dei^endent  on  the  diu’ation  of  the  disease  when  proper  treatment 
begins.  If  the  vohuninous  and  elaborate  statistics  which  have  been 
accumulating  in  hospitals  for  three  quarters  of  a centiu’y  prove  any- 
thing it  is  that  the  probabilities  of  any  cure  being  effected  are  dimin- 
ished with  every  \veek  that  elapses  without  proper  treatment  being 
carried  out.  Many  questions  connected  with  the  subject  of  insanity 
admit  of  differences  of  opinion  among  those  even  of  largest  experi- 
ence and  most  faithful  research.  From  the  same  statistical  tables 
contradictory  principles  are  deduced  by  conscientious  stxrdents. 
Hardly  two  men  could  be  formd  to  agree  as  to  the  precise  amoixnt 
of  influence  any  paiticxdar  cause  has  had  in  the  production  of  insan- 
ity, or  remedy  in  its  cure.  While  this  diversity  of  view  embraces  so 
many  features  of  the  disease — its  absence  here  as  elsewhere  would 
show  ignorance  rather  than  knowdedge — here  is  one  point  on  which 
all  agree.  All  writers,  all  statistics  imite  in  poining  forth  one  un- 
interrupted stream  of  testimony  to  the  effect  that  the  hope  of  cure 
daily  diminishes  as  the  disease  becomes  older.  If  the  proper  treat 
ment  is  instituted  to-day,  the  patient  may  get  well,  if  it  is  put  off’ 
till  to-moiTow,  it  may  be  too  late.  No  one  may  venture  to  say  what 
fatal  mitlnight  horn  in  the  progress  of  the  disease  shall  mark  the 
dividing  line  between  the  blessings  of  mental  health  and  the  sorrow- 
fid  doom  of  a hopeless  insanity.  It  is  not  meant  of  course  that  every 
case  ivill  recover  if  the  best  treatment  that  science  can  suggest  is 
apjilied  within  the  year,  and  that  none  can  be  restored  in  whom  it  is 
postponed  beyond  the  twelve-month  ; but  it  is  claimed  to  be  true  of 
the  great  majority  of  cases.  A certain  number  of  the  insane  are 
from  the  outset  of  then  ailment  hoiielessly  doomed.  Either  from 
the  peculiarity  of  their  constitution,  or  the  inh'ei’ent  nature  of  the 
disease  no  cure  is  known,  even  if  one  exists  and  the  victim  is  fatally 
bound  to  his  ruinous  destiny.  In  these  the  first  eiddence-of  disease 
may  be  of  a character  clearly  to  show  that  there  is  no  hopel  or  its 
desperate  nature  may  be  revealed  only  after  months  or  years  of  effort 
to  cure. 

At  the  opposite  extreme  there  is  another  class  of  oases  in  -whom 
the  disease  has  such  a feeble  hold  that  recovery  will  sooner  or  later 
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take  place,  in  whatever  circumstances  the  person  be  situated  so  I j 
be  not  decidedly  injmious.  -Either  the  constitution  is  so  strong  or 
the  disease  so  mild  that  strongly  adverse  influences  are  needed  to 
make  the  issue  at  last  rmfavorable. 

On  the  broad  field  that  lies  between  these  two  extremes  no  doubt 
the  great  majority  of  cases  are  found  ; and  these  are  such  as  are 
amenable  to  timely  treatment  and  in  whom  the  question  whether 
they  shall  be  restored  to  reason  and  usefulness  or  sink  into  hopeless 
fatuity  a’  ^ become  a burden  is  decided  by  influences  which  are  with- 
in our  c J.0I.  If  they  are  in  time  withdrawn  from  the  causes  which 
are  known  to  aggravate  or  cause  the  disease  and  subjected  to  a 
soothing  and  invigorating  treatment,  thly  will  get  well.  If  by  the 
stress  of  thefr  lot  in  life,  or  through  ignorance  or  negiect  they  are 
permitted  to  remain  the  victims  of  their  evil  surroundings  they  will 
always  remain  imder  the  cloud. 

One  would  not  err  much  in  assigning  twenty  out  of  every  hundred 
cases  to  the  first  of  the  three  divisions  here  enumerated.  We  must 
entertain  the  hope  that  this  large  j)ercentage  of  inciu’able  cases  will 
be  reduced  as  oirr  knowledge  of  the  disease  and  the  means  of  its 
cure  is  enlarged,  and  this  enlargement  should  be  kejit  steadily  in 
view  as  one  of  the  important  functions  of  every  hospital. 

A considerably  smaller  percentage  will  recover  without  any  treat- 
ment and  even  in  crrcumstances  indifferently  suited  to  promote 
restoration. 

The  remaining  sixty-five  or  seventy  fall  luider  the  third  head,  and 
constitute  that  doubtful  class  in  whom  the  struggle  betAveen  the 
restorative  forces  of  natme  and  the  destructive  tendencies  of  the 
disease  is  so  evenly  balanced  that  a little  adventitious  aid  on  either 
side  will  often  give  the  victory.  This  large  nrnnber  of  the  insane 
Avill  get  well  or  not  according  to  the  treatment  they  are  subjected  tc 
and  according  to  the  time  at  which  it  is  commenced,  as  well  as  the 
perseverence  with  which  it  is  applied.  If  they  are  favored  Avith  suit 
able  medical  and  moral  care  Avithin  a few  months  after  the  ailmen 
manifests  itself  all  Avill  recover  ; every  month  that  this  care  is  post 
poned  the  number  of  recoveries  diminishes  and  after  a twelve  montl 
more  than  three-fourths  become  incurable. 

^Wiile  these  three  classes  exist  in  nature,  it  is  very  difficult,  yei 
generally  impossible,  in  any  j^articular  case  to  draw  the  line.  Ni 
human  vision  however  sharpened  by  experience  and  research  cai 
penetrate  the  future  sufficiently  for  this  purpose.  Those  least  rmqua 
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ifi-r:*-  for  the  undertaking  would  be  the  first  to  shi-ink  from  it.  And 
though  the  inmates  of  hospitals  are  classified  into  ciu’able  and 
inciu’able  cases  no  one  attaches  any  imjjortance,  in  such  a sense,  to 
the  division. 

I have  introduced  these  remarks  liere  for  the  purpose  of  enforcing 
upon  all  into  whose  hands  this  report  may  come  and  whose  duty  it 
may  at  any  time  be  to  control  the  disposition  of  an  insane  person, 
the  truth  that,  as  this  duty  can  be  discharged  only  by  giving  the 
person  the  best  chances  for  recovery,  these  chances  involve  an  early 
treatment  of  a peculiar  character,  perseveringiy  applied  ' ’lich  with 
few  exceptions  is  found  only  in  hospitals,  designed,  org:,-  '.zed  and 
managed  with  reference  to  the  one  piu’pose.  A few  cases  will  recover 
mth  something  else,  but  in  many,  while  this  something  else  what- 
ever it  may  be  is  being  tried,  the  golden  opportiinity  is  frittered 
away,  functional  alterations  of  the  brain  are  changed  into  stereotyped, 
fixed  organic  lesions,  and  the  mind  becomes  a permanent  wreck. 
Where  such  great  interests  are  at  stake,  it  would  seem  to  be  the  jrart 
of  wisdom  to  do  what  would  be  the  most  likely  to  secure  them,  and 
not  to  veirture  on  the  qrrestionable  coirrse  of  doing  the  least,  that 
may  possibly,  by  a charrce  succeed.  The  former  can  do  no  real  har  m, 
the  latter,  not  only  may  but  most  gerrerally  will  lose  everything. 
Objections  to  this  course  are  often  entertairred,  based  on  the  real  and 
imaginarj"  evils  of  the  congregation  of  a number  of  the  insane  under 
one  roof.  These  have  all  been  examined  and  on  many  occasions  re- 
futed in  detail.  For  the  present  practical  prrrpose,  the  answers  may 
all  be  condensed  into  one  sentence,  the  trirth  of  which  facts  will  irot 
permit  to  be  questioned,  that  recoveries  take  jrlace  iir  hosjritals  which 
cannot  be  obtained  outside,  patients  get  well  here  when  they  do 
nowhere  else. 

Nor  is  it  sufficient  that  suitable  remedies,  medical  and  moral,  be 
instituted  early,  but  they  mrrst  generally  be  continued  for  a pro- 
longed period,  and  withorrt  uirseasonable  interrrrption  or  irrterference. 
The  causes  which  produce  iirsarrity  have  mostly  been  for  3^ears  in 
operation.  Many  prelimirrary  charrges  in  the  system  must  here  take 
place,  before  the  disease  is  fairly  developed  and  recognized.  That 
health  may  be  re-established  these  must  be  removed,  aird  this  process 
cannot  be  sudden.  Nowhere  in  nature  does  the  building  xip  require 
less  time  than  the  tearirrg  down.  The  ravages  of  the  pestilence  and 
earthquake  are  not  repaired,  if  they  are  ever  fully  repaired  more 
quickly  than  they  have  been  produced.  The  same  may  be  affirmed 
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of  injury  done  to  the  human  brain,  without  whose  healthy  condition 
normal  thought  is  impossible.  If  we  could  adequately  conceive  of 
the  mischief  wrought  by  constant  and  uncontrolled  explosions  of 
\dolent  passion ; the  cares  of  life  too  numerous  and  harrassing  to  be 
endui’ed ; disease  in  other  parts  of  the  body,  and  above  all  the  en- 
tailments  of  an  unfortunate  inheiitance,  oirr  impatience  at  the  slow 
progress  of  restoration,  would  be  more  often  changed  into  wonder 
at  its  taking  place  at  all. 

Tlie  treatment  of  the  insane  has  been  divided  into  moral  and 
medical.  The  latter  may  be  had  everywhere,  and  however  import- 
ant in  itself  and  indispensable  even  it  may  be,  it  needs  to  be  supple- 
mented by  the  former,  which  is  not  only  the  more  difficult,  but 
requires  instrumentalities  not  so  readily  accessible  and  which  must 
have  time  and  other  favorable  conditions  for  their  growth.  To  ob- 
tain the  means  of  diversion  and  instruction,  out  and  in  door  occuiDa- 
tion  .takes  money ; more  imj^erious  claims  may  force  this  into  other 
channels,  and  years  may  elapse  before  the  driblets  scraped  together 
for  this  puiqoose,  accmnulate  sufficiently  to  equijj  a hospital  even 
moderately.  Patients  require  constant  supei  vision  in  whatever 
engaged.  Some  need  repression,  the  dormant  faculties  of  others 
must  be  aroused  into  activity  ; the  despondent  encouraged,  and  the 
responsibilities  of  human  life  set  before  the  trifling  in  a serious  light. 
This  task  ^vill  not  be  even  tolerably  performed  without  much  experi- 
ence, not  to  speak  of  special  original  endowments,  and  such  attain- 
ments or  those  possessing  them  are  not  obtained  to  order,  biit  by 
patient  training  and  often  after  much  disappointment.  A hospital 
is  not  an  architectural  achievement,  but  a growth,  a development, 
the  combined  result  of  much  anxious  labor,  and  the  blessings  of 
Heaven.  It  is  not  a lifeless  mechanism,  but  a moral  power.  Among 
the  items  of  moral  treatment  thus  far  employed  in  this  hosjDital 
may  be  mentioned,  labor  in  the  garden,  kitchen,  laimdry,  wards, 
workshops,  grounds  and  the  farm ; walking  out ; daily  evening  ser- 
\*ic8  in  the  chapel,  and  on  Sabbath  afteimoons  with  vocal  and  instru- 
mental music  ; attending  service  in  town  ; concerts  of  music  ; stere- 
optican  exhibitions  ; instrumental  music  in  the  chapel ; also  in  the 
wards  with  dancing  ; reading  of  news — and  illustrated — papers, 
books,  etc.:  pic  nics  in  the  woods  with  the  ordinary  accompaniments 
of  swing  and  lunch.  With  the  exception  of  one  or  two  persons  who 
were  temj^orarily  on  the  sick  list,  several  of  the  wards  were  thus 
completely  emptied  into  one  of  the  beautiful  groves  situated  on 
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on  the  hospital  farm.  The  greater  number  of  those  in  the  most  excited 
wards  even  were  in  this  manner  treated  on  the  “free  air”  plan.  If  the 
sincere  hope  that  this  hosi^ital  may  be  an  honor  to  the  State  and  a true 
blessing  to  many  of  its  afflicted  inhabitants  shall  ever  be  fully  real 
ized  it  will  be  greatly  due  to  the  enlargement,  increase  and  improve- 
ment of  these  and  similar  resources  for  what  is  somervhat  arbitrarily 
called  moral  treatment.  And  any  expenditure  of  money  and  labor 
that  can  be  jirdiciously  made  in  this  direction  is  a wuse  and  economical 
investment.  However  well  designed  and  admirably  constructed  and 
fair  in  proportions  a hospital  may  be,  and  however  scientifically 
dnrgs  may  be  prescribed  and  administered,  without  a liberal  supply 
and  use  of  the  appliances  here  under  discussion  it  will  be  merely  a 
place  of  detention,  instead  of  a home,  and  will  in  a large  measure 
fail  of  its  end.  It  is  therefore  justly  a matter  of  congratrdation  that 
through  the  enlightened  policy  of  those  who  are  dispensing  the 
boimty  of  the  State  we  have  been  permitted  in  this  respect  to  make 
so  much  of  a beginning. 

Though  the  male  wards  are  now  quite  full,  I hope  by  some  crowd- 
ing it  will  continue  to  be  possible  to  consider  all  jrroper  apjrlications 
for  admission  favorably.  Before  another  year  has  passed,  the  re- 
maining sections  of  the  north  wing  now  in  the  irrocess  of  construc- 
tion will  be  ready  for  use  and  in  them  two  luurdr-ed  and  fifty  addi- 
tional male  patients  can  find  shelter.  Should  it  become  necessary 
before  that  time  on  account  of  the  crowded  condition  of  the  wards 
to  discriminate  in  the  admission  of  patients,  the  law  as  it  shall  then 
stand  on  the  statute  books  will  be  enforced.  In  any  system  which 
has  hitherto  prevailed  in  the  reception  of  patients,  there  is  not  the 
least  formdation  in  fact  for  the  impression  that  public  patients  have 
been  rejected  in  order  to  accommodate  those  supported  by  their 
friends,  as  all  25atients  for  whom  accommodation  has  been  sorrght 
have  been  admitted.  No  motives  coirld  therefore  exist  for  this  siqr 
posed  discrimination  against  a jrarticular  class  excejrt  such  as  are 
imaginary. 

As  is  well  known  to  you  fr’om  your  official  visits  to  the  hosjrital 
the  building  operations  have  been  carried  forward  quite  as  exjredi- 
tiously  as  the  ajrprojrriation  made  last  winter  has  been  available. 
The  slate  roof  is  now  being  put  on  and  before  the  coming  cold  season 
shall  arrest  outside  work  the  building  will  be  enclosed,  and  the 
preparation  for  the  plasterer  can  be  completed  before  spring.  The 
Georgia  yellow  pine  boards  for  flooring,  and  most  of  the  lumber  re- 
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quirecl  for  doors  and  other  inside  finish  have  been  on  the  gronnd  for 
nearly  a year,  stuck  up  for  seasoning. 

With  a few  tiifling  excej^tions  all  the  laber  and  materials  thus  far 
employed  and  purchased  for  the  birilding  have  been  paid  for  strictly 
in  cash,  the  monthly  instalment  of  the  appropriation,  obtained  from 
the  State  Treasury  having  permitted  this  advantageous  procedm-e. 
From  all  j:)arties  to  whom  money  has  been  paid,  which  is  done  on 
the  ajiproval  of  yoirr  Local  Committee,  whether  laborers,  mechanics, 
contractors  or  trades  peo^ile,  duplicate  receipts  are  taken.  The 
“originals'’  of  these  vouchers,  accounting  for  each  instalment  of  the 
]mblic  funds  paid  into  your  treasury,  are  filed  in  the  Auditor  Gen- 
eral’s office  through  the  State  Treasurer,  before  a new  remittance  is 
received  from  the  latter.  The  “duplicates”  are  kept  in  the  fire  j^roof 
safe  of  the  hospital.  These  vouchers  are  accessible  both  at  the  State 
Capitol  and  here  to  any  one  that  may  be  interested,  and  from  them 
accm-ate  and  detailed  information  as  to  every  item  of  expenditure  ' 
made  on  account  of  the  building  may  be  obtained. 

Besides  the  accommodations  for  male  patients  now  being  put  un- 
der roof,  and  which  have  already  been  referred  to  above  as  capable 
of  receiGng  when  finished  two  hundred  and  fifty  inmates  consisting 
of  a l^uilding  partly  three  stoiy  and  partly  four  story,  three  hundred 
and  eighty-tliree  ft.  long  in  a straight  line  and  eleven  himdred  and 
twenty-six  feet  in  girth  ; two  indispensible  outbuildings  have  also 
been  erected  and  are  nearly  completed.  One  of  those  46^  ft.  by  35 
is  a staV)le  and  carriage  house,  Avith  a second  story  for  hay  and  straw, 
and  basement  under  half  for  manure.  The  other  is  a building  of 
()0x49.  AAoth  a cellar  for  storage  of  roots  and  other  vegetables  and  a 
main  stoiw  for  gardener’s  tools,  seed  room,  threshing  floor  and  gen 
ei’al  work  I’oom.  Both  these  buildings  are  of  stone  pointed  in  ce- 
ment, roofed  A\uth  best  Peach  Bottom  slate,  laid  on  roofing  felt  over 
]iine  sheeting. 

Back  of  the  rear  centre,  betAveen  that  and  the  engine  house,  and 
around  the  latter,  most  of  the  necessary  grading,  road-making,  pav- 
ing and  sodding  haA^e  been  done  during  the  past  summer.  The  follow- 
ing m,ay  be  mentioned  as  the  chief  items  of  this  work  so  far  accom- 
pli.shed:  1450  square  yards  of  Telford  Road,  745  yards  of  3 and  4 
inch  stone  curb,  155  yards  of  heavy  flagging,  455  yards  of  brick 
paA’ement  and  130  ft.  of  heaA^y  culvert.  It  was  the  aim  to  do  this 
in  the  most  durable  manner  as  not  only  the  most  satisfactory  but  ' 
the  most  economical.  ! 
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A glance  into  the  future  of  the  hospital  makes  it  apparent  that 
much  still  remains  to  be  done,  and  that  it  should  be  done  without 
any  unnecessary  delay.  The  sections  of  the  south  wing  correspond- 
ing on  the  female  side,  to  what  is  being  built  this  summer  on  the 
male  side  are  yet  to  be  erected.  Among  the  reasons  why  this  should 
be  done  at  once  may  be  mentioned, 

FmsT.  That  the  room  will  be  required  as  early  as  it  can  be  pro- 
vided. The  number  of  female  patients  in  the  house  now  is  larger  by 
sixteen  than  it  was  twelve  months  ago,  not  counting  those  received 
by  transfer  from  Harrisbui’g.  One  year’s  increase  at  the  same  rate 
will  fill  the  wards.  The  increase  during  the  additional  time  abso- 
lutely required  to  provide  the  room  will  make  such  an  amount  of 
crowding  necessary  as  is  neither  jirst  to  the  patients,  to  those  who 
support  them  nor  to  the  hospital. 

Second.  With  only  four  divisions  and  these  crowded  the  possi- 
bilities of  getting  arry  good  frorrr  classification  mrrst  be  very  small. 

THmn.  No  airing  courts  or  yards  can  be  constructed  while  brrild- 
irrg  materials  are  all  around  and  teanrirrg  is  reqrrired  in  every  direc- 
tion. Is  it  right  that  patients  shoirld  be  deprived  of  srrch  berrefits 
arry  longer  than  must  be 

Fourth.  The  hospital  holds  a lease  of  the  quarry  fr'om  which  the 
birilding  storre  mrrst  be  obtained  for  two  years  longer.  Urrless  the 
brrildings  yet  required  are  erected  in  that  time,  the  lease  must  either 
be  renewed,  or  the  stone  obtained  at  the  disadvantage  of  a higher 
price,  or  an  inferior  quality,  more  likely  both.  The  renewal  of  the 
lease  would  continue  orr  the  officers  of  the  hospital  the  responsibility 
and  care  of  rrmning  the  quarry  some  years  lorrger.  This  might  be 
“winked  at”  if  really  unavoidable,  Inrt  otherwise  it  is  only  to  be  con- 
demned that  their  time  so  fully  occupied  with  higher  cares,  should 
be  claimed  by  matters  so  foreign  to  their  proper  work. 

The  farm  buildings  are  located  almost  directly  in  front  of  the 
hospital  and  not  at  all  far  from  it,  and  they  must  be  some  day  re- 
moved. The  roof  of  the  barn  needs  extensive  repairs  if  not  entire 
renewal ; the  fai  m house  has  been  for  a few  years  barely  inhabitable, 
and  is  beyond  restoration.  The  only  remedy  for  this  complicated 
evil  is  the  early  removal  of  the  farm  yard  and  buildings  to  a new 
place. 

The  final  want  in  the  way  of  buildings  is  a dwelling  to  be  occu- 
qned  by  some  one  of  the  employes  of  the  hospital,  located  at  the 
I main  entrance  gate  to  the  groimds,  to  serve  the  additional  purposes 
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of  a porter  s lodge  and  ticket  office  on  tlie  Bloomsburg  division  of 
the  Delaware,  Lackawanna  and  Western  Rail  Road. 

Without  the  imju’ovements  here  indicated  the  hospital  as  an  estab- 
lishment can  never  be  complete,  and  the  question  properly  arises 
why  be  any  longer  dej^rived  of  their  benefits  when  at  the  present 
time  ju’obably  they  may  be  made  more  economically  than  at  any 
time  in  the  futiu’e  ? 

I gladly  make  acknowledgment  of  a number  of  favors  to  the  hos- 
pital which  have  materially  added  to  its  means  of  usefulness,  and  the 
enjoyment  of  the  population.  We  are  indebted  to 

Prof.  Jos.  Pariy,  Piincipal  of  the  Danville  Musical  Institute  for 
an  excellent  Concert  of  Vocal  and  Instrumental  Music. 

Thomas  Shaw,  gardener  to  Thomas  Beaver,  Esq.,  for  a number  of 
ornamental  plants. 

Hon.  Thomas  Chalfant,  of  the  State  Senate  and  Hon.  J.  C.  Amer- 
man.  of  the  lower  House,  for  numermrs  and  acceptable  Public  Doc- 
uments. 

E.  V . Conkling  & Co.,  for  24  Nos.  of  Appleton’s  Ilhistrated  Journal. 

IMiss  D.  L.  Dix,  for  a number  of  volumes  of  reading  matter  and 
one  of  Bush's  patent  Kaleidoscopes. 

Hon.  J.  D.  Shawbridge,  1\I.  C.,  for  a large  number  of  volumes  of 
Public  Documents. 

IMrs.  Frank  Hain,  of  Reading,  for  a l:)ox  of  reading  matter  con- 
sis^ting  of  books,  iUiistrated  magazines,  papers,  etc. 

St.  Joseph  s Glee  Club  of  Danville,  for  a very  pleasant  concert. 

Mason  & Hamlin  Organ  Co.,  for  a redimtion  of  $143.75  on  the  list 
price  of  one  of  their  instruments. 

riie  New  Jersey  State  Asylmn,  at  Trenton,  for  a settee  for  pa- 
tients, 23resented  l)y  Dr.  ButtoljDh,  the  Superintendent. 

Ihe  2)ublishers  for  coj^ies  of  the  following  paj^ers,  to  some  of  them 
for  more  than  one  : 

Tlie  Enteiqonse,  Lock  Haven. 

The  Clinton  Republican,  Lock  Haven. 

The  Watchman,  Bellefonte. 

The  Muncy  Luminary. 

The  Jersey  Shore  Herald. 

The  Hughesville  Enterjarise. 

The  AVatsontown  Record. 

The  Susc^uehanna  Zeitung,  AVilliamsport. 

The  Item,  “ 

The  Register,  “ 

The  Christian  Work  “ 

The  Montom-  American,  Danville. 

The  Danville  Intelligencer. 
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In  addition  to  the  methods  of  doing  good  to  onr  fellow  men  here 
illustrated  in  a field  where  there  is  abundant  room  for  more  laborers 
to  gather  a great  harvest,  there  are  others  which  I would  rejoice  to 
have  the  opportunity  of  indicating  to  such  as  may  wish  to  know. 

As  a class  the  employes  of  the  hosj^ital  have  during  the  past  year- 
been  quite  as  faithful  as  those  found  in  other  avocatioirs  of  life. 
Some  have  for  various  reasoirs  failed  to  meet  the  requirements  of 
their  places.  But  this  is  no  ground  of  surprise  to  those  acquainted 
with  the  exigencies  of  hospital  service  which  reveals  infirmities  of 
temper  and  other  defects  of  moral  and  physical  character  which 
were  not  supposed  to  have  any  existence.  To  the  many  who  have 
faithfully  tried  to  do  their  duty,  not  with  eye  service  as  men  pleasers, 
brrt  able  to  realize  with  a kindly  sympathy  the  sad  lot  of  those  whose 
sufferings  they  were  employed  to  assist  irr  alleviating,  thorrgh  re- 
motely or  indirectly,  I desire  sincerely  to  give  my  tharrks. 

Dr.  McLaughlin  errtered  orr  his  drrties  as  assistant  late  irr  Febrrr- 
ary  and  has  proved  himself  to  be  a persorr  of  arr  excellent  moral  arrd 
professional  character,  with  rnirclr  of  that  tact  arrd  capacity  for  work 
withorrt  either  of  which  an  hospital  officer  would  hardly  find  his 
place  either  congerrial  to  himself  or  irseful  to  others. 

As  arrthorized  by  a resohrtion  of  yoiu-  Board  I have  appointed  a 
second  assistant,  in  the  persorr  of  Dr.  Clarence  F.  Frey. 

Mr.  Eyer  and  Miss  Smyth  retairr  their  places,  and  have  filled  them 
as  faithfully  and  efficiently  as  drrring  the  period  covered  by  my  last 
report. 

I wish  here  also  to  express  my  appreciation  of  the  sympathy  and 
aid  which  as  a Board  and  individirals  you  have  always  exterrded  to 
me  in  the  discharge  of  my  duties. 

S.  S.  SCHULTZ. 

DANvrr,i.E,  Pa.,  Oct.  1,  1874. 
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TABLE  I. — -Movement  of  the  Pophiation. 


MALES. 

1 females. 

TOTA'^.. 

Number  at  beginning  of  veav 

....  107 

59 

166 

Admitted 

84 

68 

152 

Discharged 

30 

80 

Remaining 

....  141 

97 

238 

Discharged — Restored 

13 

8 

21 

Improved 

11 

9 

20 

Stationary 

15 

7 

22 

Died 

11 

6 

17 

Daily  Average 

79|^ 

198 

.SfiS 

365 

TABLE  II. — Admissions  and  Dischaeges  from  the  Beginning  of  the 

Hospitai,. 


MALES. 

FEI\[ALES. 

total. 

Admitted 

222 

140 

362 

Discharged — Recovered 

23 

13 

36 

Improved 

18 

10 

28 

Stationary 

21 

10 

31 

Died 

19 

10 

29 

19 


TABLE  III. — Number  at  Each  Age  in  the  A"ear. 


When  Admitted. 

When  Attacked.  | 

1 AGE. 

:males. 

FEMALES. 

TOTAL. 

MARES- 

! 

FEMALES. 

TOTAL. 

^ Under  1 5 

1 

1 

3 

3 * 

6 i 

15—20 

1 

1 

3 

! 

3 

f 1—25 

7 

8 

15 

9 

14 

23 

25— ;^() 

12 

8 

20 

9 

3 

12 

1 30—35 

13 

12 

25 

13 

13 

26 

3.5-40 

o 

11 

16 

3 

111 

13 

40—45 

9 

7 

16 

9 

7 

16 

45—50 

12 

6 

18 

6 

6 

12 

50—60 

12 

9 

21 

10 

3 

13 

60—70 

6 

7 

13 

4 

2 

6 

70—80 

6 

6 

1 

1 

Unknown 

12 

6 

18 

(.Congenital 

- 

1 

»■> 

O 

Total 

84 

68 

1.52  I 

84 

68 

1.52 

TABLE  IV. — Numee  at  Each  Age  from  the  Beginning. 


When  Admitted 

When 

Attacked 

AGE. 

MALES. 

FEMALES. 

TOTAL. 

1 

MALES.  FEMALES. 

TOTAL. 

1 Under  15 

3 

3 

9 

4 

13 

i 15—20 

5 

1 

6 

13 

3 

16 

20-25 

22 

15 

37 

25 

23 

48 

25— .30 

27 

13 

4(1 

30 

8 

38 

30-35 

32 

20 

52 

34  1 

20 

54 

35—40 

20 

24 

44 

14 

24 

38 

40—45 

21 

13 

34 

18 

17 

35 

45-50 

20 

12 

32 

9 

12 

21 

50—60 

30 

20 

50 

22 

11 

33 

60—70 

12 

17 

29 

8 

3 

11 

70—80 

6 

1 

7 1 

1 

1 

80  and  over 
j Unknown 

24 

4 

28 

37 

14 

51 

' Congenital 

2 

1 

1 

3 

i. 

222 

140 

362 

222 

140 

362 

TABLE  V. — Natfv'ity  of  Patients  Admitted. 


i 

NATIVITY. 

1 

Within  the  Year. 

From  the  Beginning 

mal.es 

FEM. 

TOTAL. 

MATES 

FEM. 

TOTAL. 

Allcghenv  Counlv 

1 

1 

1 

1 

Berks  “ 

1 

1 

Bra<lford  “ 

4 

2 

6 i 

11 

5 

10 

Bucks  “ 

1 

1 

Carbon  “ 

1 

1 

1 

1 

Centre  “ 

5 

5 

10 

9 

6 

15 

Clearfield  “ 

3 

1 

4 

4 

2 

0 

Clinton  “•  

1 

1 

2 

4 

2 

0 

Columbia  “ 

4 

4 

8 ^ 

10 

9 

19 

I)an|)hin  “ 

1 

1 

Lebanon  ‘‘  

1 

1 

1 

1 

Luzerne  ‘‘  

12 

8 

20  ' 

31 

11 

42 

Lvcoming  “ 

4 

3 

7 ; 

9 

8 

17 

Monroe  “ 

2 

2 > 

3 

3 

Montour  “ 

1 

1 

6 

7 

13 

Northampton  County 

1 

1 

Northuml)orland  “ 

1 

1 

2 

2 

5 

7 

Perry  “ 

I 

1 

2 

2 

Schnvlkill  “ 

2 

1 

3 

2 

1 

3 

Snyder  ‘‘  

2 

2 

5 

1 

6 

Sullivan  “ 

1 

2 

3 

1 

3 

4 

Susquehanna  “ 

3 

4 

7 

12 

4 

16 

Tioga  

2 

3 

5 

2 

7 

9 

Union  ‘ 

2 

1 

3 

Wayne  “ 

2 

2 1 

5 

4 

9 

M’voming  “ 

1 

1 

8 

3 

11 

York  *•  

1 

1 

1 

1 

Connecticut 

1 

1 

1 

1 

Massachusetts 

1 

1 

1 

1 

New  .Jersey 

2 

2 

3 

1 

4 

New  York 

7 

1 

8 

10 

3 

13 

Delaware 

1 

1 

Khode  Island 

1 

1 

2 

1 

1 

2 

1 England 

1 

4 

5 

7 

5 

12 

Germany 

7- 

2 

9 

17 

8 

25 

Ireland 

14 

18 

32 

; 45 

31 

76 

Scotland 

1 

1 

2 

Sweden  

1 

1 

1 

1 

Wales 

1 

1 1 

! 4 

2 

6 

Unknown 

1 

2 

i 

1 

3 

21 


TABLE  VI.— Residence  of  those  ADinTTED. 


RESIDENCE. 

Within  the  Ye.vr. 

From  the  Beginning 

1 

MALES 

FEM. 

TOTAL. 

M A LES 

FEM. 

TOTAL. 

Bradford 

6 

9 

15 

5 

20 

Carbon 

1 

1 

2 

1 

2 

3 

Centre 

7 

5 

12 

12 

6 

18 

Clearfield 

5 

1 

6 

6 

O 

8 

Clinton 

3 

8 

11 

6 

11 

17 

Columbia 

7 

6 

13 

17 

12 

29 

Luzerne 

26 

21 

47 

80 

37 

117 

Lvcoiuing 

7 

5 

12 

13 

10 

23 

Monroe 

O 

.) 

3 

1 

4 

Montour 

T 

r 

11 

10 

21 

Northumberland 

1 

] 

2 

3 

5 

8 

Potter 

1 

1 

1 

1 

Schuylkill 

1 

1 

1 

1 

2 

Susquehanna 

5 

4 

9 • 

16 

6 

22  I 

Snyder 

• ) 

1 

3 

Sulliyan 

1 

1 

2 

T 

2 

3 

Tioga 

3 

4 

7 

H 

9 

15 

Union  

3 

1 

4 

6 

3 

9 

Wavne 

4 

6 

10 

13 

11 

24 

Wyoming 

1 

1 

10 

5 

15 

84  , 

68 

152 

1 222 

140 

362 

22 


TABLE  VII. — Occupation  or  those  Admitted. 


Within  Year. 

From  Beginning. 

OCCUPATION. 

*> 

MALES 

FEM. 

total. 

MALES 

FEM 

TOTAL. 

1 

1 

1 

1 

1 

I 

1 

1 

1 

1 

1 

“ wife 

1 

1 

2 

2 

1 

1 

4 

4 

2 

2 

2 

2 

Bottler,  wife 

Cabinetmaker 

“ wife 

1 

1 

1 

1 

2 

1 

7 

1 

2 

1 

1 

2 

7 

2 

O 

1 

1 

1 

T 

1 

1 

1 

1 

r’lvil  Kn^ineer 

1 

1 

.3 

3 1 

4 

4 

1 

1 i 

o 

2 

16 

16  : 

46 

46 

wife 

7 

7 

16 

16  1 

3 

3 

7 

7 

Fireman 

1 

1 

1 

1 

2 

2 

6 

6 

19 

19 

69 

69 

“ wife 

15 

15  i 

26 

26 

1 “ daughter 

2 

2 1 

3 

3 

1 

1 

1 

1 

“ wife  

1 

1 

Lawyer 

1 

1 

1 

1 

“■  wife 

1 

1 

1 

Lnmberman 

“ wife 

Lumber  Mercliant 

. 1 

1 i 

2 

1 

2 

1 

“ wife 

1 

2 

2 

2 

2 1 

^Iac)iinist 

1 

i 

1 

T . 

Merchant 

2 

2 

“ claugliter 

1 

1 

Miner 

9 ■ 

9 

14 

14 

‘‘  wife 

1 

1 

2 

2 

“ daughter 

1 

1 

1 

1 

1 

1 

^liliwright 

1 

1 

‘ ‘ wife 

1 

1 

J^urse 

1 

1 

1 

1 

“ wife 

1 

1 

1 

1 

Painter 

1 

1 

1 

1 

- 
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TABLE  YIL— Continued. 


OCCUPATION. 


Physician 

Ploughmaker 

Potter  

Eailroader 

Koll'er 

Sawyer 

Segarmaker 

Shoemaker 

Ship  Carpenter 

Servant  

Saloon-keeper 

Slater 

Soldier 

Stone  Cutter 

Student 

Tanner 

“ wife 

Tailor 

“ wife 

“■  daughter 

Teacher 

Tinsmith 

Ticket  Agent 

“ daughter. 

Turner 

Weaver 

Woolen  Manufacturer. 

No  flccupation 

Unknown 


' Within  Year. 

From  Beginning. 

MALES 

I 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

1 

1 

1 

2 

2 

1 

1 

1 

1 

3 

3 

3 

3 

1 

1 

1 

1 

1 

1 

1 

1 ' 

1 

1 

1 

1 

j 

1 

1 1 

1 

5 

5 

5 

5 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

2 

2 

9 

2 

2 

o 

1 

] 

1 

1 

1 

1 

1 

1 

1 

1 

1 

1 

] 

1 

3 

2 

5 

9 

4 

6 

25 

31 

IS 

47 

I 

' 05 

84 

08 

152 

222 

140 

302 

TABLE  Vm. — Crvir.  Condition  of  those  Au'.itted. 


Within  Year.  From  Beginning. 


MALES 

FEM . 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Single 

33 

25 

58 

102 

43 

145 

klarried 

43 

33 

76 

90 

74 

164 

Widowed 

5 

9 

14 

10 

21 

31 

Unknown  

3 

1 

4 

20 

1 

22 

Total 

84 

08 

152 

222 

140 

362 

ft 
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TAJ3LE  IX. — How  CoMivniTED  and  Supported. 


In  the  Year. 

From  Beginning. 

males 

FEM. 

TOTAL. 

males 

EEM 

total. 

Friends 

30 

19 

49 

74 

48 

122 

Overseers  of  Poor 

28 

30 

58 

62 

52 

114 

Court.. 

26 

19 

45 

86 

40 

126 

84 

68 

152 

222 

140 

362 

TABLE  XI. — Supposed  or  Assigned  Causes  of  Insanity. 


CAUSES. 

In  the  Year. 

From 

Beginning. 

MALES 

FEM . 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Apoplexy 

1 

1 

3 

1 

4 

Abii.se,  Domestic 

3 

3 

Bereavement 

1 

2 

3 

2 

4 

6 

Change  of  Life 

1 

1 

4 

4 

Convulsions 

1 

1 

Congenital 

1 

1 

1 

1 

2 

Dvsmenorrhoea 

1 

1 

1 

1 

Dis.sajipoinied  Affection 

1 

1 

2 

Epilepsy 

5 

2 

7 

14 

3 

17 

Fright 

1 

1 

.) 

4 

1 

5 

: 111  Health 

1 

7 

8 

5 

14 

19 

1 Intemperance 

7 

1 

8 

15 

1 

16 

Injury  of  Head 

2 

2 

5 

1 

6 

Lactation 

1 

1 

Malarial  Fever 

1 

1 

1 

1 

Measle.s 

1 

1 

1 

1 

Mental  Overexertion 

2 

2 

2 

2 

Onanism 

2 

2 

10 

10 

Political  Excitement 

1 

1 

1 

1 

Puerperal 

3 

3 

10 

10 

Pneumonia 

1 

1 

1 

1 

Keligious  Excitement 

2 

2 

2 

2 

4 

Seminal  Weakness 

1 

1 

1 

1 

Scarlatina 

1 

1 

Spiritualism 

1 

1 

Sunstroke 

1 

1 

4 

4 

Syphilis  

1 

1 

Tronhle,  Business 

4 

3 

7 

11 

4 

15 

“ Domestic 

1 

5 

6 

4 

16 

20 

Typhoid  Fever 

1 

1 

1 

1 

Unassigned 

50 

39 

89 

132 

69 

201 

84 

68 

152 

222 

140 

362 

« 
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TABLE  XII. — Foem  of  Disease  in  those  Admitted. 


In  the  Year. 

From  Beginning. 

MALES 

FEM. 

TOTAL. 

MALES 

FEM. 

total. 

Mania 

42 

46 

88 

131 

88 

219 

Melancholia 

18 

11 

29 

34 

25 

59 

Dementia 

20 

9 

29 

49 

22 

71 

Imbecile 

1 

2 

3 

4 

3 

7 

Monomania 

3 

3 

4 

1 

5 

Idiot 

1 

1 

\ 

84 

68 

152 

222 

140 

362 

TABLE  XIII. — CoMPi.icATioNs  in  those  Admitted. 


In  the  Year. 

From  Beginning. 

MALES 

FEM.  TOTAL. 

MALES 

FEM.  .TOTAL. 

Epileptic 9 

2 11 

20 

3 ! 23 

Homicidal 3 

3 

3 

3 

Suicidal 4 

4 

4 

1 5 i 

Paralytic 1 

1 

1 2 

TABLE  XrV. — Number  of  Attack. 


In  the  Year. 

1 

From  Beginning. 

MALES 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

1st 

74 

60 

1.34 

175 

116 

291 

2nd 

9 

5 

14 

23 

14 

37 

3rd 

1 

1 

3 

2 

5 

Unknown 

3 

3 

21 

8 

29 

84 

68 

152 

222 

140 

362 
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TABLE  XV. — Duration  of  Insanity  Before  Admission. 


1 

1 

1 

IN  the  year.  . 

FROM  THE  beginning. 

1 

MALES. 

FEMALES. 

TOTAL. 

MALES 

FEMALES. 

TOTAL. 

Less  than  linoi 

3 i 

2 

5 

8 

4 

12 

] to  3 mos 

13 

8 

21 

22 

15 

37  1 

3 to  6 mos. 

7 

2 

9 

15 

6 

21  1 

6 to  9 mos. 

4 

3 

7 

11 

9 

20 

9 to  12  mos. 

1 

1 

2 

7 

2 

9 

12  to  18  mos 

5 

3 

8 

13 

10 

23  i 

18  to  2 yrs. 

5 

5 

9 

1 

10  i 

2 to  3 vrs. 

4 

4 

8 

17 

7 

24 

3 to  4 yrs. 

1 

4 

5 

6 

11 

17 

4 to  5 yrs. 

7 

/ 

14 

11 

11 

22 

5 to  10  yrs. 

6 

14 

20 

24 

26 

50 

10  to  15  yrs. 

6 

4 

10 

18 

10 

28 

15  to  20  yrs. 

2 

5 

7 1 

9 

8 

17 

20  to  25  yrs. 

2 

3 

5 

4 

6 

10 

25  to  30  yrs" 

2 

2 

3 

3 

Oyer  30  vrs. 

2 

1 

3 

5 

2 

7 1 

Unknown 

12 

6 

18 

38 

11 

49  1 

Congenital 

2 

1 

3 1 

2 

1 

3 

84 

68 

152  1 

222 

140 

362 

TABLE  XVI. — Recovered  of 

THOSE  Attacked  at  the  Severai.  Age; 

FROM  THE  Beginning. 

NUMBER. 

,PER  CENT.  RECOVERED  OF  THOSI 

AGE  "WHEN 

1 ATTACKED  AT  EACH  AGE.  1 

ATTACKED. 

1 

MALES. 

FEMALES. 

TOTAL. 

, MALES. 

FEMALES. 

TOTAL.  I 

Under  15  yrs 

i 

I ‘ 

15 — 20  yrs. 

2 

2 

15.4 

12.5  J 

20—25  “ 

3 

2 

5 

1 12. 

8.7 

10.4  1 

25—30  “ 

1 

1 

3 33 

2.6  1 

30—35  “ 

3 

2 

5 

1 9,37 

10.00 

9.61  1 

35—40  “ 

2 

4 

6 

! 10.00 

16.66 

13.63 

40—45  " 

3 

1 

4 

1 14,28 

7.68 

11.76 

45—50  “ 

3 

2 

5 

15. 

16.66 

15.62 

50—60  “ 

5 

2 

7 

16.66 

10.00 

' 14.00 

60—70  “ 

1 

1 

8.33 

3.44 

70—80  “ 

Oyer  80  “ 

Unknown 

1 

' 

All  Ages 

I 23 

13 

36 

10.36 

9.28 

1 

9.94  i 

1 

27 


TABLE  XVII. — Recovered  after  Various  Durations  of  the  Disease 
Before  Treatment  from  the  Beginning. 


DURATION  OF 
DISEASE  BE- 

NUMBER. 

, PER  CENT.  RECOVERED  AFTER 
EACH  PERIOD  OF  DURATION. 

FORE  TREAT- 

MENT. 

MALES. 

FEMALES. 

TOTAL. 

MALES. 

FEMALES. 

TOTAL. 

Under  1 

IDO. 

4 

1 

5 

50. 

1 

1 lO 
1 C'l 

1 

41.66 

1 to  2 

2 to  3 

mos. 

4 

5 

3 

n 

18.18 

53.33 

32.43 

3 to  6 

. 1 

5 

1 

6 

33.33 

16.66 

28.57 

6 to  9 

2 

1 

3 

18.18 

11.11 

15.00 

9 to  12 

u 

2 

2 

28.57 

22.22 

12  to  18 
18  to  24 

1 

u 

1 

1 

10.0 

4.34 

2 to  3 

vrs. 

3 to  4 

(1 

4 to  5 

u 

5 to  10 

u 

1 

1 

3.84 

2.00 

Over  10 

a 

1 

1 

Unknow 

n 

5 

5 

1 

I 

TABLE  XVIII. — Duration  of  Treatment  of  those  Recovered  from 

THE  Beginning. 


DURATI..N. 

NUMBER  RECOVERED. 

MALES. 

FEMALES. 

TOTAL. 

Under  1 month  

1 to  2 months 

2 

1 

3 

2 to  3 “ 

3 

1 

4 

3 to  6 “ 

10 

0 

16 

’ 6 to  9 “ 

6 

3 

9 

9 to  12  “ 

2 

1 

3 

12  to  18  “ 

1 

1 

Total 

23 

13 

36 

28 


TABLE  XIX. — Whole  Dueation  of  the  Disease  of  those  Eeco%'eeed, 

FEOM  THE  BeGIJINING. 


NUMBER  RECOVERED. 

DURATION. 

MALES. 

FEMALES. 

TOTAL. 

Under  1 month 

1 to  2 montlis 

2 to  3 “ 

4 

4 

3 to  0 “ 

2 

4 

6 

6 to  9 “ 

4 

5 

9 

9tol2  “ 

5 

2 

7 

12  to  18  “ 

1 

1 

18  to  24  “ 

1 

f 

1 

2 to  3 years 

1 , 

1 

3 to  4 “ 

4 to  5 “ 

Over  5 “ 

1 

1 

2 

Unknown 

5 

5 

TABLE  XX. — Form  of  Disease  of  those  Recovered,  from  the 

Beginning. 


FORM  OF  DISEASE. 

NUMBER  RECOVERED 

PER  CENT.  RECOVER- 
ED OP  EACH  FORM 
ADMITTED. 

MALES 

FEJI. 

total. 

MALES 

FEM 

TOTAL. 

1 Mania 

22 

12 

34 

16.8 

13.63 

15.52 

' Melancholia 

1 

1 

2 , 

! 5.55 

9.99 

6.9 

Total 

1 

23 

13 

36 

10.. 36 

9.28 

9.94 

TABLE  XXI. — Causes  of  the  Disease  of  those  Recovered,  from  the 

Beginning. 


CAUSES  OR  CLASSES  OF  CASES. 

NUMBER  RECOVERED 

PER  CENT.  RECOVER- 
ED OF  EACH  CLASS 
ADMITTED. 

^TALES 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Bereavement 

1 

1 

2 

50.00 

25.00 

33.33 

Fright 

2 

2 

50. 

40.00 

Intemperance 

3 

3 

20. 

18.75 

Ill  Health 

1 

1 

2 

20. 

7.14 

10.52 

Disappointed  Affection 

1 

1 

100. 

50. 

Mental  Excitement 

1 

1 

.50. 

20. 

Pregnancy  and  Parturition 

5 

5 

.50. 

.50. 

Trouble,  Business 

4 

1 

5 

36.36 

25. 

33.33 

Unassigned 

12 

3 

15 

29 


TABLE  XXH. — NATmTY  of  those  Recoveeed,  feom  the  Beginning. 


COUNTRY'. 

NUMBER  RECOVERED 

PER  CENT.  RECOVER-! 
ED  OF  EACH  CLASS  I 
ADMITTED. 

males'  FEM. 

TOTAL. 

MALES 

FEM 

TOTAL.' 

United  States 

16  9 

2.5 

10.09 

9.89 

10.54 

England 

3 2 

5 

42.88 

40.00 

41.66 

Germany 

1 2 

»> 

5.88 

25  00 

12  00 

Ireland 

3 

3 

0 66 

3 94 

Total 

23  13 

36 

TABLE  XXITI. — Dkaths  and  the  Causes. 


CAUSES. 

In  the  Year. 

From  Beginning. 

MALES 

fe:u. 

TOTAL. 

MALES  FEM . 

TOTAL. 

Apoplexy 

1 

1 

2 

2 

Brain,  Organic  Disea.se 

i 2 

2 i 

Epileptic  Fit.. 

1 

1 

2 

2 1 

3 1 

Exhaustion  of  Chr.  Insanity 

o 

1 

3 

3 4 

7 

I'ood,  Ber.sistant  Refusal 

1 

1 

: Heart,  Organic  Disease 

1 

1 

Paralysis,  General 

2 

2 

2 

2 

After  Apoplexy  

1 

T 

1 

1 

Glossopharyngeal 

1 

1 

1 

1 

Phthisis 

o 

1 

3 

3 1 

4 

Pneumonia 

1 

1 

1 

1 

Pleurisy,  Chronic 

1 

1 

1 

1 

Rectum,  Organic  Disease 

1 

1 

1 

1 

Thrombosis,  Senile,  Basilar  Ar- 

terv 

1 

1 

1 

1 

Typhomania 

1 

1 

Total 

11 

6 

17 

1 

19  10 

29 

80 


TABLE  XXIV. — Ages  at  Death,  from  the  Beginning. 


AGES  AT  DEATH. 

In  the  Year 

From  Beginning. 

MALES 

FEM.  TOTAL. 

males  FEM. 

TOTAL. 

20 — 25  years 

] 

2 3 

1 3 

4 

25—30  “ 

1 

1 

2 

2 

30-35  “ 

1 

1 1 

2 

2 

35—40  “ 

3 

2 ! 5 

3 2 

5 

40—45  “ 

1 

1 

3 

3 

4.5—50  “ 

2 

2 

3 ' 

3 

50—60  “ 

1 

1 2 

4 2 

6 

60—70  “ 

1 i 1 

2 

2 

70—80  “ 

1 

1 

1 1 

2 

Total 

11 

6 17 

19  10 

29 

TABLE  XXV. — Ratio  of  Deaths, 


PER.  CENT. 

For  the  Year. 

1 

From  Beginning. 

MALES 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

[ Of  all  Admitted 

13.1 

9.23 

8.8 

7.53 

11.18 

8.55 

8..55 

7.14 

8.01 

Of  Average  No.  in  Hospital 

31 


TABLE  XXVI.- — Duration  of  the  Disease  of  those  who  have  Died, 

FROM  THE  Beginning. 


from  admission. 

FliOM  ATTACK. 

1 f XV  A.  -L  X • 

, 

MALES. 

FEMALES. 

TOTAL. 

MALES 

FEMALES. 

TOTAL. 

Under  1 mo. 

5 

1 

6 

1 

1 

1 to  2 mos 

2 

1 

3 

: 2 to  3 mos. 

2 

1 3 to  6 mos 

4 

2 

6 

1 

2 

3 

6 to  9 mos 

8 

r> 

O 

2 

2 

i 9 to  12  mos 

3 

2 

5 

3 

3 

i 12  to  18  mos. 

2 

2 

4 

1 

1 

18  to  24  mos. 

1 

1 ! 

2 to  3 vrs. 

4 

1 

5 

3 to  4 yrs. 

4 to  5 yrs. 

1 

1 

5 to  10  yrs. 

1 

1 

2 1 

! 10  to  15  yrs. 

2 

1 

3 

15  to  20  yrs. 

2 

2 1 

20  to  30  yrs. 

2 

60  to  70  yrs. 

1 

1 I 

Unknown 

1 

1 

o 

Total 

19 

10 

29 

1 

19 

10 

29  I 

TABLE  XXVII. — ^Remaining  in  the  Hospitat,  at  End  of  A'ear. 


AGE. 

MALES. 

FEMALES. 

TOTAL. 

Under  15 

vears 

9 

2 

15  to  20 

2 

1 

3 

20  to  25 

n 

12 

8 

20 

25  to  30 

i ( 

20 

9 

29  ' 

30  to  35 

23 

14 

37 

1 35  to  40 

1 1 

15 

16 

31 

40  to  45 

i< 

15 

11 

26 

45  to  50 

1 1 

15 

10 

25 

50  to  60 

u 

22 

15 

37 

60  to  70 

u 

: 8 

13 

21 

70":  to  80 

u 

5 

5 

; 80  to  90 

i ( 

I 

Over  90 

(( 

1 

Unknown 

9 

2 

Total 

141 

1 

9" 

238 

32 


TABLE  XXVIII. — Eemaining  at  End  of  Yeae.  Ddeation  of  Disease. 


DURATION. 

SINCE  ENTERING 
THE  HOSPITAL. 

SINCE  ATTACK. 

MALES 

FEM, 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Under  1 month 

6 

3 

9 

1 

1 

1 to  2 months 

12 

5 

17 

1 

1 

2 to  3 “ 

5 

2 

7 

3 

1 

4 

3 to  6 

17 

20 

37 

7 

3 

10 

6 to  12  “ 

27 

28 

55 

5 

5 

10 

12  to  18  “ 

17 

12 

29 

6 

7 

13 

18  to  24  “ 

57 

27 

84 

5 

2 

7 

14 

4 

18 

3 to  4 ■ “ 

141 

97 

238 

12 

6 

18 

4 to  5 “ 

12 

11 

23 

1 5 to  10  “ 

21 

26 

47 

! 10  to  15  “ 

15 

8 

23 

15  to  20  “ 

6 

7 

13 

20  to  25  “ 

4 

4 

8 

25  to  30  “ 

3 

3 ; 

.30  to  40  “ 

3 

1 

4 

Over  40  “ 

1 

1 

Congenital 

• 

2 

1 

3 

Unknown 

21 

10 

31 

i 

141 

97 

238 

TABLE  XXIX. — Peospect  of  those  Remaining  at  End  of  Yeae, 


MALES. 

FEMALES. 

TOTAL. 

Curable 

14 

9 

23 

Incurable 

127 

88 

215 

Total 

141 

97 

238 

33 


TABLE  XXX. — Operations  of  the  Hospital,  from  the  Beginning 
In  Each  A" ear,  Beginning  with  Oct.  1,  except  the 
1st,  Beginning  mtth  Nov.  6,  1872. 


CO 

CO  ^ x» 

1—^  1— H 

1 

1873 
& 

1874 

TOTAL. 

Admitted— Males 

138 

84 

222 

Females 

7- 

68 

140 

Total 

210 

152 

362 

Discharged — Restored,  Males 

10 

13 

23 

“ Females 

5 

8 

13  1 

“ Total 

lo 

21 

36  , 

Improved 

8 

20 

28 

Stationary 

9 

22 

31  ‘ 

Died — Total 

12 

17 

29 

Males 

8 

11 

19 

Females 

4 

6 

10 

^Vhole  Number  in  Year 

210 

318 

Average  “ '*  

116  3 

198.7 

Number  at  End  of  Year 

166 

238 
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TREASURER’S  REPORT. 


B.  R.  GEARHAR.T,  Teeasueek,  in  account  with  the  Hospital  for 
the  Insane,  Danville,  Penn’a. 


From  DR. 


Oot.  1,  1873  To  balance $ 43  87 

To  cash  received  for  Board  and  Clothing  of  Patients 34,649  66 

to  To  State  appropriation 14  504  17 

To  Amount  refunded  by  Commissioners 808  61 

Oct.  1,  1874.  To  cash  received  from  sale  of  produce  from  farm  and 

garden  and  rent 2,144  90 

Balance 86  98 


CK. 


$52,238  19 


From  Oct.  1 . 1873  toOct.  1 , 1874.  By  amount  paid  out  on  orders  of 

Dr.  S.  S.  Schultz,  Superintendent, ..$52. 238  19 


AVe  hereby  certify,  that  having  examined  the  foregoing  account  of 
the  Treasitrer  of  the  Hospital  for  the  year  ending  September  bOth, 
1874,  and  compared  the  vouchers  rvith  the  entries,  we  find  the  same 


correct. 


Oct.  1,  1874. 


A.  F.  RUSSEL, 
THOS.  BEAVER, 


j-  Auditing  Committee. 
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EXPEN  DITURES. 


' The  Cash  paid  out  on  the  Superintendent’s  orders  has  been  for 
he  following  pui-poses  : 


bflBcers’  Salaries $4,318  26 

l Yages  of  Employes. 

Attendants $2,822  23 

I Baker 420  00 

Carpenter 193  66' 

Cooks 459  22 

Chambermaids 367  61 

Engineers  and  Fireman 1,734  87 

Farmer  and  Teamsters 1.776  48 

Gardeners 767  80 

Laundry 442  73 

Porters 408  00 

Seamstress 235  50 

Watchman 216  00 

9,844  10 

idverti.sing 39  40 

ipples,  green 13  bbls.  54  25 

“ dried 317  lbs.  29  45 

lutter 11670  “ 3,775  79 

leef,  fresh 38944  ‘‘  3,619  42 

■ corned 4730  “ 414  85 

Barley 36  09 

Brooms 40  65 

Buckets 10  45 

Baskets 16  63 

Brick,  fire 130  33 

Books,  blank,  &c 152  70 

Brushes 47  34 

'Benies 87  42 

Binding  Magazines 62  75 

Bread.  1 7 00 

Corn  Meal 10OO  lbs.  24  00 

Coft'ee 3910  “ 1,087  27 

Cheese 546  “ 85  58 

Ckackers 177  ‘ 15  22 

‘ horolate 3 60 

!-oal.  hard 1462  tons.  4,884  37 

“ soft 159  “ 1,101  17 

astings 76  75 

'lothiiig 836  50 


Cream  Tartar 25  Ibs.^B  12 

Carpets 366 

Coffins  and  funeral  expenses 286 

Cement 6 

Corn  Starch 8 

Currants 130  lbs  10 

Drugs  and  Chemicals 634 

Diy  Goods 2,671 

Eggs 500  doz.  108 

Extracts,  flavoring 7 

Expressage 54 

Fish,  fresh 5633  lbs,  498 

“ salt 6 hbls.  97 

Flour 230  “ 1,925 

Furniture 426 

Freight 335 

Feed 240 

Fittings,  gas,  water  and  steam 67 

Fencing 27 

Glassware 18 

Grain 42 

Guano 2000  lbs.  50 

Hams 720  126 

Hominy 7 

Harness 83 

Hardware 333 

Hats 20 

Hose 15 

Hops 11 

Hauling 79 

Indigo 4 

Instruments,  surgical 103 

‘‘  musical 446 

Insurance 500 

Implements,  farm  and  garden 120 

Lard 1280  lbs.  168 

Lumber 172 

Lye 4 cases.  31 

Lime 1124  bush.  101 

Magic  Lantern  Slides  and  PhiloT  Apparatus 550 

Molasses .573  gals.  340 

Milk 811  “ 324 

Mutton 766  lbs.  96 

Matches ; 52 

Mattresses 404 

Manure 69 

Maccaroni 3 

Notions 138 

Newspapers 30 

Oil 109 

Overpaid  board  refunded 288 

Peaches,  dried 7 

“ green 13  bush.  22 

Potatoes 523  ‘ ' 376 

Poultry 495  lbs.  64 

Pork 2090  “ 284 

Pictures 201 

Postage,  box  rent,  &c 195 


25 

65 

40 

00 

80 

60 

93 

29 

93 

05 

45 

95 

(10 

00 

80 

90 

68 

60 

54 

44 

88 

40 

11 

00 

43 

10 

50 

00 

20 

55 

26 

50 

25 

00 

85 

17 

14 

75 

75 

30 

08 

60 

75 

60 

00 

00 

75 

03 

60 

54 

56 

59 

75 

98 

06 

00 

30 

25 
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Printing,  Reports,  &c 

Plaster 

Queensware 

Rice 

Retorts,  gas 

Repairs 

Returning  eloped  patients 

Registers 

Sugar 

Salt 

Soap 

Starch 

Soda 

Spices 

Shoes  and  Slippers 

Seeds,  farm  and  garden 

Sausage 

Sundries 

Stationery 

Straw 

Stoneware 

Stock 

Shoeing 

Tea 

Tobacco 

Tinware 

Trees 

Tallow 

Veal 

Vinegar 

Window  Shades 

Wire  Rope 

ExPENDITUEES. MiSCE  I-  LANEOUS. 

Unloading  Coal 

Gum  Matting 

Sewing  Machine 

Views  of  Hospital 

Indelible  Ink 

Meat  Stands 

Glass  Tubes  and  Steam  guages 

Clocks 

Scales 

Bean  Poles 

Carriage 

Butcher’s  Block 

Lamp  globes 

Fountains 

Miniature  Telegraph 

Vases 

Steward’s  Incidentals 


$ 392  00 

7 50 

152  86 

...965  lbs.  91  98 

146  62 

730  65 

25  25 

9 60 

10520  lbs.  1,038  64 

.19  sacks.  52  35 

..4122  lbs.  382  23 

...248  “ 20  01 

...390  “ 18  62 

93  32 

627  52 

242  56 

2 47 

33  62 

12  05 

12  00 

23  00 

487  50 

118  75 

....623  lbs.  342  65 

....252  “ 163  63 

234  13 

133  10 

...290  lbs.  28  47 

.2224  “ 259  51 

..406  gals.  89  32 

27  75 

17  25 


,S  38  00 
. 42  12 

. 90  00 

. 215  00 
. 23  75 

. 34  00 

. 12  80 
, 141  00 
. 126  00 
. 6 00 
. 225  00 
. 8 00 
5 00 
, 627  50 
17  55 
. 21  38 

. 200  00  1,833  10 


$52,238  19 

E.  C.  EVER,  Stew.aed. 


Income  and  Outgo  for  Building  Purposes. 


S.  S.  SCHULTZ,  M.  D.,  Superintendent,  in  account  with  the 
State  of  Pennsylvania  on  bnilding  account. 

DR. 


Oct.  1,  1873.  Balance $ 292  52 

“ 22,  “ Cash 500  00 

Nov.  12  “ “ 5,(100  00 

17,  “ “ 4,400  00 

Dec.  19,  “ “ 10,000  00 

.Jan’v  2,  1874.  “ 5,044  52 

Feb.' 6,  “ “ 10,000  00 

March  14,“  “ 11,000  00 

“ 10,  “ Quarry  Income 971  72 

May  9,  “ Cash  13,000  00 

Junel.  ‘ Quarry  Income 394  17 

■‘0,  “ Cash 6,495  83 

.lulv  1,  “ “ 11,000  00 

Ang.  1,  “ “ 11,000  00 

Sept.  1,  “ •*  11,000  00 

“ “ Quarry  Income 1,948  53 

.Sept.  30,  “ Cash 11,0(10  00 

“ “ Quarry  Income 304  94 


$113,352  23 

The  above  receipts  to  Feb.  6,  1874,  were  obtained  from  the  State 
Treasurer  through  the  Commissioners  of  the  Hospital  and  accounted 
for  thi  ough  them.  The  Cash  received  since  then,  except  the  Quarry 
income,  was  obtained  directly  from  the  State  Treasurer  and  account- 
ed fur  through  him. 

CR. 


Brick $14,050  13 

Brown  Stone  and  Co])ing 13,499  02 

Clay  Pipe 51  00 

Engineer's  Services 54  00 

Fencing 276  08 

Freight 4,330  43 

(ias  Fi.xtures 14  60 

Glass,  Paints  and  Oil 880  43 

Globes  and  Vanes 51  20 

Hauling 514  84 

Hardware.  Sinithwork,  Beams 2,259  38 

Lime 1,862  55 

Iron  Fence 1,912  46 

Lumber 19,080  41 

Plastering 19  13 

Pavement,  Asphalt 649  55 

Printing 25  00 
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Quarry  Expenses,  Labor,  Hauling,  Eent $11,680  17 

Rope,  Blocks,  Wheelbarrows 194  10 

Roofing  Slate 1,505  00 

Sand 2,350  10 

Shafting,  Belting,  etc 395  73 

Traveling  Expenses 45  74 

Tin  and  Sheet  Lead,  Work 607  71) 

Tubing,  Gas  Metre  and  Fittings 1,455  75 

Water  Heater  for  Pump  Flouse 100  00 

Walnut  Hand-Rail  for  Stairs 100  00 

Woodworking  Machinery 1,921  68 

Wages — Carpenters 7,299  85 

Masons  and  Tenders 20,517  37 

Painting 485  25 

Laborers 5,089  93 

Balance 13  65 


Danville,  Pa  , Oct.  1.  1874. 


$1 13,352  23 


LIST  OF  COUNTIES 

FOR  WHOSE  INSANE  THIS  HOSPITAL  WAS  ESTABLISHED. 


Moni’oe, 

Columbia, 

Centre, 

Carbon, 

Montour, 

Clearfield, 

Pike, 

Sullivan, 

Elk, 

Wayne, 

Bradford, 

Cameron, 

Susquehanna, 

Lycoming, 

McKean, 

Wyoming, 

Tioga, 

Potter. 

Luzerne, 

Clinton, 

RULES 

TO  BE  OBSERVED  IN  BRINGING  PATIENTS  TO  THE  HOSPITAL. 


1.  Before  the  admission  of  a patient,  unless  when  sent  hy  an  order 
of  Court,  the  Superintendtnt  shall  he  furnished  with  the  certificate  of  two 
'physicians  as  to  his  insanity,  sworn  to  and  certified  as  required  by  law. 

See  page  44. 

Li  the  case  of  a private  patient,  or  one  supported  by  his  relatives 
or  friends,  or  guardian,  or  charitable  organization,  or  committee,  are- 
quest  by  a near  relative,  or  friend,  or  guardian,  that  he  may  be  ad- 
mitted into  the  institution  shall  also  be  furnished  the  Superintendent; 
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also  a bond  w-itli  a satisfactory  secmity  for  the  payment  of  board 
and  other  necessary  expenses  while  in  the  hospital,  as  well  as  his 
removal  when  required  by  the  Trustees  or  Superintendent.  A pa- 
tient thus  received  shall  make  a payment  of  thirteen  weeks  board  in 
advance,  at  the  time  of  admission,  and  if  removed  before  the  expira- 
tion of  the  thirteen  weeks  without  the  consent  of  the  Superintend- 
ent, no  part  of  the  payment  shall  be  refimded. 

Authorities  having  charge  of  the  Poor,  bringing  a patient,  will  be 
required  to  give  a bond  for  the  payment  of  board  and  all  necessary 
expenses,  and  the  removal  of  the  patient  when  requested  by  the 
Superintendent.  They  shall  also  pay  thirteen  weeks  board,  in  ad- 
vance, at  the  time  of  admission. 

2.  'Whenever  a patient  is  sent  to  the  Hospital,  by  the  order  of 
any  Court,  or  Directors  of  the  Poor,  the  order,  or  warrant,  or  copy 
thereof  by  which  such  a person  is  sent,  shall  be  lodged  with  the 
Superintendent. 

3.  Every  patient,  before  admission,  shall  be  made  perfectly  clean, 
and  free  fr’om  vermin  or  any  contagious  or  infectious  disease. 

4.  Every  patient  shall  be  provided  with  such  an  amormt  and 
quality  of  clothing  as  will  admit  of  fr-equent  changes,  and  make  him 
i:)erfectly  comfortable. 

5.  A mitten  history  of  the  case  should  be  sent  with  the  patient, 
and  if  possible,  some  one  acquainted  with  the  individual  should  ac- 
company him  to  the  Hospital  ; from  whom  minute,  but  often  essen- 
tial j^articulars  may  be  learned. 

G.  The  price  of  board,  including  washing,  mending  and  attend- 
ance, for  all  who  are  supported  at  the  public  charge,  is  three  dollars 
per  week.  For  private  patients,  or  those  supported  by  themselves 
or  their  friends,  the  price  varies  from  three  dollars  and  fifty  cents  to 
five  dollars  or  more,  per  week  ; according  to  the  trouble  and  expense 
inciuTed  and  their  ability  to  pay.  Those  able  to  do  so  are  expected 
to  pay  at  least  the  expense  of  the  siipport  of  the  patient,  which  is 
considerably  above  the  lowest  rate.  • 

7.  All  payments  are  to  be  quarterly,  in  advance,  with  interest 
added  for  the  time  over-due. 

8.  The  ol)ligations  of  the  ninth  commandment  are  not  suspended 
in  oiu'  intercoui’se  with  the  insane.  In  bringing  a patient  to  the 
Hospital,  an  iiTej)arable  injiu’y  is  often  done  by  disguising  from  him 
the  fact  that  his  physician  and  fr  iends  consider  him  sick  and  that  it 
is  proposed  to  take  him  to  an  Hospital,  where  his  chances  of  being 
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ctu’ecl  are  tlie  best  tbat  can  be  afforded  him,  and  vdience  he  will  be 
taken  home  again  as  soon  as  he  sliall  be  restored.  The  ingenuity  of 
the  deception  does  not  alter  its  character,  nor  does  the  helplessness 
of  the  person  against  whom  it  is  practiced.  Use  force,  if  necessary, 
and  let  there  be  enough  of  it  at  the  outset  to  make  it  imposing ; but 
deception,  never. 

Visitors  are  admitted  to  the  Institution  every  week  day,  from  10 
to  12  A.  M.  and  from  2 to  4 P.  M.,  but  no  visitors  shall  be  admitted 
to  any  of  the  occupied  wards,  without  express  permission  of  the 
Superintendent,  and  especial  care  is  to  be  taken  that  no  amount  of 
visiting  is  permitted  that  shall  prove  injurious  to  the  patients. 

S.  S.  SCHULTZ, 

Supt.  of  the  State  Hospital  for  the  Insane, 

Danville,  Pa. 

Application  should  be  made,  and  the  proper  blanks  seciu’ed  and 
filled  out  and  signed,  before  the  patient  is  brought  to  the  Hospital. 
Blanks  for  this  piu’pose  may  be  obtained  at  the  Hospital,  through 
letter  or  otherwise,  or  from  the  Treasm’er  or  either  of  the  Trustees. 
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HISTORY  OF  THE  CASE. 


The  Relatives,  Friends  or  Guardians  of  Patients,  " .king  applica-  ' 
tion  for  their  admission  unto  the  State  Hospital  for  the  Insane,  at 
Danville,  Pa.,  are  requested  to  annex,  with  the  assistance  of  the 
Family  Physician,  precise  and  pull  answers  to  as  many  of  the  fol-  j 

lowing  questions  as  are  applicable  to  M i 

and  send  them  IMMEDIATELY,  by  Mail  or  otherwise,  to  Dr.  S.  S. 
Schultz,  Superintendent  of  the  Hospital.  If  not  sent  before,  these 
Answers  should  come  with  the  Patient  to  the  Hospital : 

1.  What  is  the  name  of  the  patient? 

Age? 

Place  of  birtli  ? 

Ke.sidence? 

2.  What  is  the  profession  or  occupation,  and  reputed  pecuniary  circurn.stances 

of  the  patient? 

If  female,  state  jirofe.ssion  or  occupation,  &c.,  of  father  or  hu.shand  ? 

3.  Is  the  patient  married,  or  single,  or  widowed  ? 

Ilow  long  .since  first  married  or  widowed? 

If  patienUtias  had  children,  state  their  number,  and  the  date  of  the  birth  of 


4. 


0. 


6. 


8. 


hat  IS  sii[)po.sed  to  have  been  the  exciting  caii.se  of  the  insanity  ? 

as  disappointment,  fright,  love,  &c.,  ora  physical 
caase,  such  as  fever  the  immoderate  use  of  any  intoxicating  agents'  bod- 
ily injury,  serious  lUness,  or  accident  effecting  the  nervous  system,  &c.  ? 

\\  hat  have  been  or  are  the  prominent  symptoms  of  the  malady? 

ILis  any  obvious  change  in  its  form  occurred? 

Does  it  appear  to  be  increasing,  decreasing,  or  stationary  ? 

Does  any  constitutional  or  hereditary  predisposition  to  nervous  affections 
exist  in  the  family  of  the  patient? 

Was  any  lelative  of  the  patient  ever. insane? 

If  so,  state  particularly  whether  on  the  father’s  or  mother’s  side,  or  both? 

Is  the  patient  subject  to  iieriodical  attacks  of  anv  other  maladv ; to  any 

champ  obstruction  of  anv  custoinarv  dis- 

cliaige  , to  sores,  eruptions,  rupture,  epilepsy  or  palsy  ? 

Specify  any  bodily  infirmity  or  disease  of  the  patient? 

What  is  the  original  disposition  and  intellectual  capacity  of  the  paiient? 

habTt,faribl‘‘f  "'“f predominant  passions  or  prejudice.s,  and  anv 
;p.b:m:\orco,Vr™‘^^-^“"^^^  parent \i.sLrdentspirits-; 
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9.  Are  there  lucid  intervals,  or  any  great  remissions  or  excerhations,  and  do 
such  changes  occur  at  uncertain  times,  or  at  stated  periods  ? 

10.  Does  the  patient  rave  indifferently  on  various  subjects,  or  chiefly  on  one? 
What  is  that  subject  ? 

Mention  particularly  any  permanent  or  remarkable  illusions. 

11.  Has  the  p 'ent  ever  threatened  or  attempted  to  commit  suicide,  or  any  act 

of  self-.  ' -y. 

By  vrhat  means  ? 

Is  the  propensity  now  active? 

12.  Does  the  patient  manifest  any  disposition  to  injure  other  persons,  and  how? 
Or  cherish  any  malicious  design  ? 

Is  the  morbid  train  of  thought  excited  by  any  particular  subject  or  event? 

13.  Is  the  patient  inclined  to  tear  clothes  or  to  break  windows  or  furniture? 

14.  Since  the  commencement  of  the  insanity,  what  have  been  the  patient’s 

habits? 

Cleanly  or  filthy  ? 

State  particularly  whether  tlte  patient  is  attentive  to  the  calls  of  nature? 

15.  Was  the  head  of  the  patient  ever  severely  injured  ? 

16.  How  long  before  accession  of  insanity  were  any  such  precursory  symptom.s 

ob.^erved,  as  the  following,  viz:  Lhiusual  depression  or  elevation  of 

spirits,  or  any  remarkable  alteraHon  in  temper,  disposition,  feelings, 
opinions,  conduct,  sleep,  appetite,  state  of  the  bowels,  or  health  of  the 
patient  ? 

Previous  to  these  symptoms,  had  the  patient  been  remarkable  for  any  de" 
gree  of  oddity,  eccentricity,  or  mental  infirmity? 

17.  Has  the  patient  been  insane  previously? 

If  so,  specify  the  date,  duration,  and  form  of  each  previous  attack? 

18.  Has  the  patient  ever  been  treated  for  in.sanity  in  this  or  any  other  Hospital 

for  the  Insane? 

If  so,  how  often  and  how  long  on  each  occasion  ? 

When,  in  what  condition  and,  if  not  cured,  for  what  reason  was  the  patient 
discharged  ? 

19  How  LONG  has  the  patient  been  insane  ? 

Did  the  disorder  come  on  gradually,  or  suddenly? 

20.  What  has  been  done  for  the  recovery  of  the  patient  ? 

And  with  what  effect? 

Mention  particularly  whether  depletion,  by  blood-letting,  leeches,  cathartics, 
low  diet,  &c.,  has  been  employed,  and  to  what  extent? 

21.  Has  the  patient  been  subjected  to  any  mecbanical  restraint? 

If  so,  specify  the  length  of  time,  and  manner  in  which  the  restraint  was 
applied? 

22.  You  are  requested  to  state  any  other  circumstances  which  you  may  think  of 

interest  or  importance. 
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PHYSICIANS’  CERTIFICATE. 


^Ve  of in  the  County 

of. State  of  Pennsylvania  and 

of in  the  County  of State  of 

Pennsylvania,  practitioners  of  medicine,  do  hereby  certify  that  we  have,  within 

one  week  of  the  date  hereof,  made  a personal  examination  of 

of. in  the  County  of State  of 

Pennsylvania,  and  we  believe to  be  insane  and  a proper  patient  lo  be  sent 

to  the  State  IIosi^ital  for  the  Insane,  at  Danville. 

In  Testimony  Whereof,  we  have  hereunto  set  our  hands  this .' 

day  of. A.  D.  18 

M.  D. 


.M.  D. 


Slate  of  Pennsylvania : 
County  of. 


I 


On  this. 


day  of A.  D.  18  , before  me,  a 

in  and  for  the  County  aforesaid,  personally  came 

and above  named, 

who  acknowledged  in  due  form  the  foregoing  as  their  certificate,  and  their  signa- 
tures thereto  as  genuine,  and  who  being  duly  sworn,  severally  and  each  for  him- 
self, do  depose  and  say  that  the  facts  set  forth  therein  are  correct  and  true;  and  I 
do  hereby  certify  to  the  genuineness  of  the  said  signatures  and  to  the  respectabil- 
ity of  the  above  named  signers 

ITNESS  my  hand  and  seal,  the  day  and  year  last  above  named. 

[seal.] 


REQUEST  FOR  ADMISSION. 


of 


of. in  the  County 

State  of  Pennsylvania, of  r 

the  patient  above  named,  do  hereby  request  that  he,S| 

the  said be  admitted  as  a patient  into  the  State)', 

Hospital  for  the  Insane,  at  Danville, — *He  having  no  legal  Guardian. 


18 


•If  the  patient  have  a legal  guardian,  the  request  must  be  made  by  him,  in  which  case  this 
clause  may  be  erased. 
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BOND  FOR  PRIVATE  PATIENTS. 


Know  all  Men  by  these  Presents,  That  we 

of. in  the  County  of. 

State  of  Pennsylvania,  are  held  and  firmly  bound  unto  the  Superintendent  or 
Treasurer  of  the  State  Hospital  for  the  Insane,  at  Danville,  Pa.,  and 
their  successors  in  office,  in  the  sum  of  Five  Hundred  Dollars,  for  the  payment  of 
which  we  jointly  and  severally  bind  ourselves  by  these  Presents. 


Whereas, of 

in  the  County  of. and  who  is  insane,  has  been 


admitted  as  a patient  into  the  State  Ho.spital  for  the  Insane,  at  Danville : 

Now,  Therefore,  the  Condition  of  this  Obligation  is.  That  if  the  said 
obligors  shall  pa}’  to  the  said  Superintendent  or  Treasurer,  or  their  successors 

in  office,  the  sum  of dollars  and 

cents  per  week,  for  the  board  of  said  patient,  so  long  as  he  shall  continue  in  said 


Hospital,  with  such  extra  charges  as  may  be  occasioned  by requiring  more 

than  ordinary  care  and  attention,  and  shall  provide  for suitable  clothing, 

and  shall  pay  for  all  such  necessary  articles  of  clothing  as  shall  be  procured  for 
by  the  officers  of  said  Hospital,  and  shall  remove from  said  Hos- 


pital, whenever  required  to  do  so  by  the  Superintendent ; and  if  he  shall  be 
removed  by  the  request  of  either  of  us,  or  by  any  one,  before  the  expiration  of 
three  calendar  months  after  the  admission,  then  if  said  obligors  pay  board  for 
thirteen  weeks,  unless  he  should  be  sooner  cured,  and  if  they  also  pay  not 
exceeding  fifty  dollars,  for  all  damages  he  may  do  to  the  furniture  or  other 
property  of  the  Hospital,  and  for  reasonable  charges  in  case  of  death  ; such  pay- 
ment for  clothing  and  board  to  be  made,  in  advance,  quarterly,  and  at  tbe  time  of 
removal,  with  interest  on  each  bill  from  and  after  the  time  it  becomes  due,  then 
this  obligation  to  be  void,  otherwise  to  remain  in  force. 

Sealed  with  our  seals,  and  dated  the day  of 187 


[seal.] 

[seal.] 


Signed  and  sealed  in  presence  of 
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BOND  FOR  PUBDTC  PATIENTS. 


WnEEEAS, a resident  of. 

in  the  County  of. State  of  Pennsylvania,  has  been  admitted 

as  a patient  into  the  State  Hospital  for  the  Insane,  at  Danville,  in  said  State; 

Now,  Therefore,  We  the of  the  Poor  of 

in  the  County  of in  said  State,  in  behalf 

of  the  inhabitants  of  said  do  hereby  covenant  and  :igree  that 

we  will  well  and  truly  pay  or  cause  to  be  paid  to  the  Superintendent  or  Treasurer 

of  said  Hospital,  or  their  successors  in  office,  the  sum  of 

dollars  and cents  per  week,  for  the  board  of  said 

so  long  as  he  shall  continue  a patient  in  .said  Hospital, 

with  such  extra  charges  as  may  be  occasioned  by requiring  more  than  or- 
dinary care  and  attention,  to  provide  for suitable  clothing,  and  to  pay  for 

all  such  necessary  articles  of  clothing  as  shall  be  procured  for by  the  officers 

of  said  Hospital,  and  to  remove from  said  Hospital  whenever  the  room 

occupied  by shall  be  required  for  a class  of  patients  having  preference  by 

law  to  be  received  into  said  Hospital ; and  if  he  shall  be  removed  at  the  request 

of  the  said of  the  Poor  before  the  expiration  of  six  calendar 

months  after  admission,  to  jxiy  board  for  twenty-six  weeks,  unless  he  shall  be 
sooner  cured.  Also,  to  pay,  not  exceeding  fifty  dollars,  for  all  damages  he  may 
do  to  the  furniture  or  other  property  of  said  Ho.spital,  and  for  reasonable  charges 
in  case  of  elopement,  and  funeral  charges  in  case  of  death. 


Payment  to  be  made  quarterly,  in  advance,  and  at  the  time  of  removal,  with 
interest  on  each  bill  from  and  after  the  time  it  becomes  due. 


Witness,  our  hands  this 
A.  D.  187 


.day  of.. 


.of  the  Poor  of 


in  the  County  of 


ST^TE 


DANVILLE,  PA. 
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REPORT  OF  THE  TRUSTEES. 


To  THE  Hon.  HILLER  LXJTHER.  Geneeai.  Agent  and  Secretary  of 

THE  State  Board  of  Charities  of  Pennsylvania. 

Sir  : — In  obedience  to  law  the  Trustees  of  the  State  Hospital  for 
the  Insane  at  Danville  respectfully  present  their  report  of  its  opera- 
tions for  the  year  ending  September  30th,  1875. 

At  the  beginning  of  the  year  the  number  of  patients  in  the  house 
was,  males  one  himdi'ed  and  forty-one,  and  females  ninety-seven, 
total  two  hundred  and  thirty  eight.  The  admissions  during  the  year 
were  males  seventy-seven  and  females  forty-eight : total  one  hund- 
red and  twenty-live,  making  the  entire  number  imder  treatment  two 
hundi-ed  and  eighteen  males  and  one  hundi'ed  and  forty-live  females, 
total  three  hmidi-ed  and  sixty-three.  Twenty  eight  were  discharged 
restored,  twenty-three  improved,  twenty-four  stationary  and  twenty- 
eight  died,  total  one  hundred  and  three,  leaving  the  number  in  the 
liouse  at  the  end  of  the  year,  one  hundi-ed  and  fifty-three  males,  and 
one  himdi’ed  and  seven  females,  total  two  hundi’ed  and  sixty.  The 
daily  average  through  the  year  was  one  hundred  and  forty-two 
males  and  one  hundred  and  four  females,  total  two  hundred  and 
forty-six. 

Comparing  these  figures  -with  those  indicating  the  capacity  of  the 
Hospital,  it  will  be  seen  that  even  taking  the  average  the  male  side 
has  been  constantly  overcrowded  and  that  the  female  side  is  fast  ap- 
proaching the  same  unpleasant  condition,  and  to  obtain  an  adequate 
idea  of  what  this  is  it  must  be  boine  in  mind  that  the  numbers  fluc- 
tuate and  at  times  run  much  above  the  average,  and  that  in  the 
unfinished  state  of  the  building  the  opportunities  for  classification 
have  been  limited. 

An  examination  of  the  circumstances  of  the  patients  which  are  at 
jnesent  in  the  Hospital  will  show  the  benevolence  of  the  policy  which 
the  State  inaugurated  thiiiy  years  ago  of  prmdding  for  its  indigent 
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insane.  It  will  show  how  very  few  could  command,  in  this  their  i 
hour-  of  greatest  need,  any  proper  care,  not  to  speak  of  medical  treat- 
ment, did  not  the  State  grant  a good  part  of  its  cost  without  any 
direct  return.  Of  the  two  hundred  and  sixty  patients  in  the  house 
one  hundred  and  ninety-nine  are  supported  by  the  public  authori-  ! 
ties,  who  pay  besides  their  clotliing  three  dollars  per  week.  The 
remaining  sixty-one  are  by  way  of  distinction  called  private  or  i^ay- 
ing  patients.  The  Hospital  receives  for  thirty-four  of  these,  three 
dollars  and  fifty  cents  per  week  ; for  twenty-one  it  receives  three 
dollars,  the  same  as  the  public  authorities  pay  ; for  two  it  receives  ; 
five,  and  for  four  it  receives  four  dollars,  hence  there  are  only  |i 
two  who  pay  more  than  current  cost,  and  that  only  fifty  cents,  I 
the  remainder  pay  from  fifty  cents  to  one  dollar  and  fifty  cents  | 
less  than  the  cost,  not  taking  into  the  account  extraordinary  repairs  I 
and  investment  in  real  estate.  These  figures  illustrate  how  well  j I 
tills  institution  has  entered  into  the  spirit  of  the  legislation  concern  ■ | ' 

ing  the  admission  of  patients  which  requires  that  preference  should  ;1 
be  given  to  those  in  humble  circumstances.  i 

We  congratulate  ourselves  and  the  friends  of  the  insane  on  being  i 
able  to  annoimce  the  early  completion  of  the  north  wing  and  the  V 
opening  of  accommodations  for  two  hundred  and  fifty  more  patients,  ‘ 
or  allowing  for  the  present  ci'owding,  for  two  hundred  more  than 
are  now  in  the  house. 

The  work  in  these  seven  or  eight  wards  is  believed  to  be  through  ' 
out  of  a superior  character  and  has  been  pushed  forward  as  expedi- 
tiously as  a proper  regard  for  economy  and  thoroughness  would  - 
permit.  In  the  coi'ridors  and  rooms  for  the  more  excited  patients, 
all  the  bath  rooms,  lavatories,  and  water  closets  as  well  as  other  ' 
[larts  of  the  building  more  particularly  exposed  to  rough  usage,  the  , 
plastering  is  of  cement ; and  the  entire  white  coat  is  of  hme  and  u 
sand  alone,  well  trowelled  doAvn  into  a hard  smooth  surface.  The 
wood  finish  is  of  western  ash  and  Georgia  pine.  The  stairs,  of  which  ' 
there  are  three,  running  to  the  fourth  story,  are  entirely  of  iron. 

All  the  floors  are  deafened  with  three  inches  of  good  mortar  and 
there  are  no  wooden  or  studcbng  partitions.  While  this  is  not  a | 
technically  fire  proof  construction  it  is  believed  that  practically  it  is  * 
hardly  less  safe.  The  floors  particularly  exposed  to  wet  are  of  slate 
laid  in  cemtiit  on  brick  arches.  These  and  similar  arrangements 
add  someAvhat  to  the  cost  but  in  the  end  they  will  prove  to  be  eco- 
nomical. We  hope  and  expect  to  have  the  north  wing  fully  com 


pleted  and  ready  for  occupancy  by  the  middle  of  December  next — 
some  of  the  wards  may  be  partially  occupied  within  the  cui’rent 
month.  Within  the  jiast  year  there  have  been  two  culverts  built  and 
a large  amount  of  filling  done  to  provide  needed  roadways,  also  grad- 
ing, terracing  and  sodding  around  the  buildings. 

Last  spring  the  ice  broke  up  the  pij^es  laid  out  into  the  river 
through  which  all  the  water  is  drawn  for  the  Hospital  and  we  have 
therefore  had  constructed  a stone  pier  in  the  river  for  the  protec- 
tion of  those  pipes,  which  we  deem  sufficient  to  withstand  the  ice  in 
the  futm’e.  The  appropriation  by  the  last  Legislature  will,  we  think, 
suffice  for  the  completion  and  furnishing  the  north  wing. 

The  speedy  completion  of  the  south  wing  is  a pressing  necessity, 
and  to  facilitate  it  we  respectfully  a.sk  the  Board  of  Charities  to 
recommend  an  appropriation  of  one  himdred  and  fifty  thousand 
dollars. 

The  same  necessity  still  exists  as  at  the  date  of  our  last  report 
for  the  removal  of  the  old  farm  buildings  and  the  erection  of  a suit- 
able dwelling  house  for  the  farmer. 

The  income  of  the  Hospital  for  the  past  year  has  been  as  follows  • 


From  State  appropriation $13,100  00 

Rent,  produce  of  farm,  &c  . ^ 1,546  97 

From  patients 42,757  25 


$57,404  25 

On  account  of  building,  the  Superintendent  received  from  State 

appropriation SG4,900  00 

Balance  from  last  year  and  other  sources 2,769  54 


$67,669  54 

Expenditm-es $67,731  68 


It  is  oui’  pleasant  duty  again,  at  the  close  of  another  year,  to  ex 
press  our  high  regard  for  the  Superintendent  Dr.  S.  S.  Schultz, 
whose  ability,  energy  and  faithfulness  are  manifest  in  all  the  various 
departments  of  the  Hospital.  We  must  especially  refer  to  the 
marked  efficiency  he  has  shown  in  the  erection  of  all  the  buildings, 
but  particularly  the  wing  now  approaching  completion,  as  to  which 
he  has  performed  the  duties  of  Superintendent  and  insiiecting  archi- 
tect. executing  all  the  work  by  men  emjjloyed  by  the  day  at  a much 
less  cost  than  it  could  have  been  done  in  any  other  "way. 

It  has  been  the  good  fortune  of  the  Superintendent  to  have  se- 
cured able  and  faithful  Assistant  Physicians.  Steward,  Matron  and 
Attendants. 


s 

We  present  oiir  respectful  recpiest  that  your  honorable  Board  will 
recommend  appropriations  for  the  Hospital  as  follows  : 

For  the  iSoiith  Wing $150,000  00 

For  erection  of  dwelling  hmrse  and  removal  of  old  farm 

buildings • ■ - • 15,000  00 

For  the  maintenance  of  Hospital 25,000  00 

For  additional  insurance 1,000  00 

A.  F.  RtTssEi,.  Brest.  W.  A.  M.  Grier, 

Thom.^s  Chai.fant,  Sec’y.  B.  H.  Betwii.er, 
John  8.  M.ann,  W.  H.  Bradley, 

Ben-i.  H.  Throor,  T.  O.  VanAlen. 

Chas.  S.  Minor. 

October  1st,  1875. 


SUPERINTENDENT’S  REPORT. 


To  THE  TkUSTEES  OF  THE  HoSPITAI,  : 

In  laying  before  yon  as  required  by  the  rules  of  the  Institution 
my  thii-d  annual  report  1 deem  it  i^roperly  a matter  for  congratula- 
tion as  well  as  gratitude  that  during  the  twelve  months  covered  by 
it  we  have  been  preserved  from  all  serious  accidents  and  disease. 
If  it  be  ever  true  that  the  watchman  waketh  but  in  vain  irnless  the 
Lord  keep  the  city,  it  is  especially  so  in  the  case  of  an  hospital  for 
the  insane  This  needs  no  illustration  for  those  who  have  a practi- 
cal familiarity  with  the  subject.  Such  as  have  not,  need  only  to 
contemplate  the  history  of  many  of  the  inmates  previous  to  their 
admission,  and  the  nature  of  their  treatment  and  restraint  afterwards. 
Not  a few  have  been  the  terror  of  their  neighl)orhood,  and  for  its 
safety  were  confined  in  the  county  prisons  and  from  there  trans- 
ferred to  the  hospital  in  charge  of  police  officers  and  with  such  ap- 
pliances for  security  as  desj^erate  criminals  are  supposed  to  require. 
The  practice  is  to  remove  the  steel  bracelets  and  ropes  on  their  en- 
trance into  the  hospital  and  very  generally  to  give  them  full  liberty 
in  a large  hall  separated  fr’om  the  outside  world  by  a door  or  doors 
not  strong  enough  to  resist  the  force  of  a smart  kick.  If  there  is 
reason  for  surprize  at  the  seldom  occurrence  of  serioirs  mishaps  in 
the  case  of  an  hospital  not  crowded,  we  may  more  projierly  indulge 
the  feeling  when  crowding  and  a limited  opportunity  for  classifica- 
tion exist  together.  The  male  side  of  the  house  has  been  in  this 
condition  nearly  the  entire  year,  and  containing  a numerous  class  of 
patients  who  have  not  in  their  sane  life  been  accustomed  to  carry 
their  points  by  the  mildest  methods.  When  in  health  the  conscience 
has  only  a feeble  sway  and  respect  for  the  correct  opinion  of  our 
fellow  men  is  powerless  materially  to  influence  the  conduct,  it  is 
safe  to  predict  that  the  invasion  of  disease  will  not  produce  a model 
character  Insanity  often  changes  truthfulness,  modesty  and  gen- 
tleness into  falsehood,  obscenity  and  coarseness,  but  never,  I imag- 
ine, does  it  convert  the  blustering  bully  who  knows  no  power  but 
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jiliysical  force  into  a lamb  There  are,  therefore,  many  elements  in 
the  character  of  a hosj^ital  23opulation  that  wonld  lead  us  to  antici- 
jiate  trouble  and  accident.  And  few,  u2)on  whom  any  resjoonsibility 
for  the  comfortable  woi'king  of  such  an  institution  rests,  can  fail  to 
look  back  u2:>on  a 2n’OS23erous  year  without  sincere  gratitude  to  the 
Infinite  soiu'ce  of  every  blessing  In  the  nature  of  things  it  is  not 
to  be  ex2^ected  that  in  this  regard  the  futime  will  be  for  any  consid-  j 
erable  time  the  same  as  the  2iast  has  heretofore  been  | 

The  work,  which  this  hos23itai  was  established  to  perform  in  the  . | 
commimity,  and  which  in  a great  measure  is  the  same  for  every  such 
institution,  has  been  accom23lished,  I think,  during  the  23ast  year  ^ | 
with  as  much  success  and  skill  as  could  be  hoped  for  in  an  incom- 
23leted  buildmg,  and  with  much  to  learn  on  the  25art  of  the  officers 
and  employes  which  the  ex2oerience  of  many  years  only  can  teach 
AVith  an  enlargement  of  our  means  and  a2025liances,  and  the  facility 
of  doing  work  slvilfully,  which  comes  with  l)eing  engaged  in  it  for  a I' 
long  time,  we  may  reasonably  ho23e  for  more  25erfect  and  satis-'  lii 
factory  results.  And  yet,  who  can  fully  set  forth  the  good  accom])-  j e 
lished  by  the  sheltering  of  a daily  average  of  two  hundred  and  forty-  |( 
six  2)atients,  few  of  whom  could  have  had  any  adequate  care  had  not  : li 
the  State  2)i'ovided  it  here.  The  highest  function  of  such  an  estal) 
lishment  no  doubt  is  what  its  name  im2>orts,  the  medical  care  and  ti 
treatment  of  its  inmates.  The  result  of  this  23art  of  our  work  is  ex-  tl 
hibited  23Ji'i’tly  in  the  annexed  tables  from  which  it  ap2?ears  that  ; la 
tAventy-eight  were  discharged  cured  and  twenty  four  im2oroved,  out  | ill 
of  three  hundred  and  sixty  three,  the  total  numbei'  under  treatment.  | si 
Tliese  numbers  would  have  been  increased  had  the  residence  of 
many  lieen  more  jrrolonged  The  premature  removal  of  patients  is 
excused  by  many  reasons,  but  to  those  who  can  in  some  measure 
ap2ueciate  the  sad  lot  of  the  chronic  insane,  and  who  are  acquainted 
vutli  the  many  cases  of  2Deimanent  cure  where  treatment  seemed  at  1 
fii  st  of  no  use,  they  will  appear  as  only  2?retexts  for  doing  an  unwise 
thing  Next  to  the  cure  and  im2AroA^ement  of  those  susceptible  of  ^ 
such  benefits  come  the  amelioration  in  mind  and  body  of  the  condi- 
tion and  the  shelter  of  those  who  can  never  again  take  their  accus- 
tomed 25laces  in  the  AAmrld.  Many  of  these  have  broken  doAvn  while 
struggling  with  adversity  or  bearing  the  burdens  of  life  It  is  no 
slight  Avork  which  lessens  their  calamity,  when  it  takes  a form  which  || 
makes  home  care  impossible  or  inefficient  Others  again  need  pro- 
tection in  their  persons  or  pro2rerty  against  des2rair  or  unfoundefi 
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hope,  and  nowhere  do  they  hnd  so  much  of  it  with  the  same  amount 
of  liberty  as  in  an  hospital.  In  addition  to  these  various  pui'jjoses 
attained  which  open  an  unlimited  field  for  labor  and  usefulness,  the 
direct  good  obtained  by  the  removal  from  society  of  many  of  the  in  - 
sane,  is  not  to  be  overlooked  Their  influence  iipon  the  morals  of 
the  young  and  the  danger  to  life  and  property,  ret|uire  that  measures 
for  seclusion  should  be  enforced.  To  minister  in  these  various  ways 
to  the  insane  and  the  public  gives  rise  to  imceasing  anxiety  and 
labor.  The  daily  routine  of  duty  presents  little  variety  or  excite- 
ment Mere  sentiment  soon  becomes  230werless  to  secure  fidelity, 
and  he  is  fortunate  whose  moral  fibre  has  been  from  infancy  iml^ued 
with  jirinci^ile 

Fully  in  sym^Dathy  with  the  ojiinion  that  out  door  occujjation 
affords  to  a large  class  of  the  insane  the  most  wholesome  diversion 
from  the  listless  monotony  of  the  wards,  an  attendant  was,  early  in 
the  season,  detailed  to  accomjiany  j^atients  to  such  work  as  j^i’osented 
itself.  For  the  last  six  months  no  male  })atient  who  it  was  thought 
could  suitably  be  so  occujoied  lacked  the  ojjjjortunity  of  being  daily 
engaged  in  out  door  work,  without  regard  to  the  market  value  of 
his  labor. 

It  would  be  a curious  exjfloration  into  the  realms  of  mental  sci- 
ence to  study  the  causes  of  the  variable  numbers  who  used  the 
chance  of  thus  benefiting  themselves.  Throwing  out  of  the  calcu- 
lation those  unaccustomed  to  manual  labor  and  those  disabled 
through  ijhysical  disease  or  severity  of  their  mental  excitement,  still 
sixty  per  cent,  should  be  occujjied.  Of  this  numbei-  not  more  than 
one  third  could  ever  be  induced  to  go  out  at  one  time,  and  the  num- 
ber vaiied  from  none  to  the  maximum  of  above  twenty.  It  is  the 
jiurpose  to  continue  this  ^han  of  having  an  attendant  siiecially  in 
charge  of  the  laboring  gang,  and  I hojje  when  there  shall  be  room 
for  better  classification,  it  may  be  possible  to  hold  out  such  induce- 
ments as  will  largely  increase  the  number  of  those  willing  to  secure 
their  health  by  taking  the  necessary  exercise.  In  addition  to  these, 
a sqirad  of  six  or  eight  were  quite  regularly  at  work  in  the  garden. 
One  or  two  sometimes  more  j^referred  to  assist  in  the  kitchen.  In 
each  male  ward  theie  are  from  three  to  four  men  who  habitually 
help  the  attendants  in  their  work.  One  man  became  quite  an  exjrert 
in  pipe  fitting  for  the  new  buildings.  A large  lu’ojrortion  of  those 
who  were  for  various  reasons  unwilling  or  unable  to  employ  them  - 
selves  in  these  different  ways  went  out  daily  in  walking  parties.  The 
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women  foxxnd  occupation  in  the  laiuidry,  the  kitchen,  the  sewing- 
room,  and  to  a much  larger  extent  than  the  men  in  the  ward  work. 
For  a few  months  the  men  and  women  had  each  one  evening  a week 
for  dancing.  Those  who  did  the  labor  on  these  occasions  afforded  | 
quite  as  much  enjoyment  to  the  sjxectators  as  they  themselves  ob-  ! 
tained.  These  are  the  chief  methods  of  employment  in  which  we 
have  sought  to  interest  the  patients  sufficiently  to  engage  in  them.  , 
It  -will  be  my  effort  to  enlarge  and  multiply  these  spheres  of  occupa-  ' 
tion  as  one  of  the  principal  means  of  turning  the  currents  of  thought  1 
out  of  their  diseased  channels.  In  this  manner  the  cm-able  will  be 
restored  and  the  inevitable  wreck  of  mind  and  body  of  the  incurable  j 
be  as  much  as  possible  postponed.  j 

It  is  proper  to  refer  to  another  class  of  exercises  or  diversions  ^ 
suitable  as  well  to  the  less  industrious  part  of  the  population.  The  i 
supply  of  illustrated  periodicals,  daily  and  weekly  newspapers,  many  j 
of  the  latter  and  one  of  the  former  presented  by  the  publishers,  and  I 
books  from  the  hospital  library,  have  been  sufficient  to  meet  all  rea- 
sonable  demands,  and  they  have  been  read  as  much  as  could  be  an- 
ticipated among  jxeople  whose  ordinary  pursuits  have  been  so  gener- 
ally laborious.  Three  evenings  of  the  week  during  the  winter  months 
were  taken  up  with  magic  lantern  exhibitions,  lectures  with  exjxeri 
ments,  readings,  concerts,  etc.  We  have  been  fortxinate  in  having  a 
sufficient  number  of  musicians  in  the  house  to  accom25any  these  ex- 
ercises with  very  acce^xtable  instrumental  music. 

Evei-y  evening,  at  eight  o’clock,  what  might  be  called  family  wor- 
shqx,  has  been  conducted  by  the  Sujxerintendent.  This  consists  of 
reading  and  singing  a few  hynnis  accom^xanied  by  a large  cabinet  I 
organ,  reading  selections  from  scripture  and  a ^^rayer,  the  whole  oc- 
cuixjung  some  twenty  five  minutes.  It  will  be'  inferred  that  in  this 
as  in  everything  else  connected  with  the  institution  the  jxeculiar 
character  of  those  for  whose  benefit  it  is  all  intended  is  not  lost  sight 
of.  Wliile  attendance  is  urged  ix^xon  all  there  is  no  com^xxxlsion,  rea  . 
sonable  scrxxjxles  are  resjxected,  even  morbid  delxxsions  are  iiot  vio- 
lently interfered  with.  This  service  has  been  established  for  this 
half  hoxxx-  in  order  to  break  in  xxjxon  the  long  evenings  and  vary  a 
little  their  sameness.  The  gettixig  ready  for  a somewhat  jxxxblic  ajx-  i 
^xearance,  the  going  into  another  and  distant  part  of  the  bixilding, 
ixarticijxating  however  listlessly  in  some  coiximon  exercises,  and  being  i 
for  half  an  hoxxr  xxxxder  peculiar  motives  for  good  conduct  cannot 
fail  to  exercise  a wholesome  inflxxenee  which  does  not  end  with  the 
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dispersion  of  the  audience  into  the  respective  wards.  It  promotes 
the  discipline  of  the  hoirse.  Nor  in  estimating  its  value  can  the 
higher  interests  of  om  natm-e  be  disregarded,  which  are  ever  pro- 
moted by  all  legitimate  worship ; a title  which  the  attentive  and 
reverent  postme  of  a hospital  audience  i)rotests  against  being  denied 
to  their  assembling  of  themselves  together. 

Two  horses  and  a carriage,  carrying  six  persons  in  addition  to  the 
(liiver  and  attendant,  have  been  procured  for  the  exclusive  use  of 
the  patients.  It  has  been  very  constantly  in  use,  and  I do  not  think 
that  the  permanent  benefit  which  it  confers  is  exceeded  by  the  mo- 
mentary enjoyment  which  it  gives  to  all. 

The  pic  nics  referred  to  in  my  last  report  have  again  been  held 
this  summer  with  equal  satisfaction  and  freedom  from  all  mishaps. 

During  the  present  century  the  tendency  has  been  to  relax  moral 
and  physical  restraint.  It  has  fortunately  invaded  hospitals  for  the 
insane  and  has  revolutionized  them.  Nor  has  it  yet  expended  all  its 
force.  Instead  of  abridging  j^ersonal  liberty  as  much  as  is  consist- 
ent with  life,  not  to  speak  of  health,  the  aim  is  now  to  make  the  re- 
straint as  light  as  practicable  without  unjustifiable  risk,  and  to  make 
the  siuToundings  as  homelike  as  possible.  As  the  power  of  kindness 
becomes  better  understood,  restrictions  now  deemed  indispensible 
will  disappear,  and  while  they  will  never  in  all  cases  be  dispensed 
with  or  even  diminished,  discriminations  in  favor  of  larger  freedom 
will  become  more  general  and  the  character  of  hospitals  be  more 
and  more  assimilated  to  that  of  a private  dwelling. 

It  cannot  be  too  often  repeated  that  uncomplicated  insanity  is 
nearly  always  curable,  but  it  imrst  be  treated  in  its  early  stages  and 
for  a prolonged  period.  The  neglect  of  either  one  of  these  two 
points  will  generally  result  in  the  hojieless  condition  of  chronic  in- 
sanity. It  would  seem  impossible  that  people  who  have  the  interests 
of  thefr-  fellow  men  in  their  keeping  could  indulge  in  such  trifling  as 
it  must  be  called  when  the  projier  treatment  is  withheld  or  too  early 
dispensed  with  in  such  a serious  disease.  Much  of  the  burden  of 
chronic  insanity  in  every  community  is  the  result  of  neglect  in  one 
or  the  other  or  both  of  these  directions.  The  remedy  for  this  evil  is 
the  diffusion  of  correct  information  When  the  truth  is  once  gener- 
ally recognized  that  the  most  liberal  treatment  of  the  patient  is  at 
the  same  time  the  most  economical,  there  will  be  few  of  the  errors 
referred  to. 

From  the  annexed  tallies  it  will  be  seen  that  the  daily  average  for 
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tlie  last  twelve  months  was  246.  For  the  previous  year  it  was  199, 
making  the  increase  in  the  daily  average  47.  The  mrmber  remain- 
ing at  the  end  of  the  year  before  the  last,  was  238.  The  corres- 
ponding number  for  the  year  just  closed  is  260,  showing  that  we 
begin  the  year  just  commenced  with  twenty-two  (22)  more  patients 
than  the  year  just  closed.  If  we  could  select  our  patients  we  would 
liave  proper  room  for  only  one  lumdred  and  twenty  males,  but  tak- 
ing them  as  they  come,  there  may  be  room  for  a quiet  patient  only, 
when  the  newcomer  is  an  excited  noisy  one  It  is  evident  how 
classification  is  thus  destroyed.  When  five  patients  are  crowded 
into  the  space  that  is  filled  by  four  the  evil  is  of  course  aggravated. 
But  the  north  end  of  the  building  is  rapidly  approaching  comple 
tion  and  there  will  then  be  accommodation  for  three  hundi-ed  and 
fifty  male  patients  or  two  hundred  more  than  we  have  now  in  the 
house. 

This  addition  which  completes  the  original  plan  so  far  as  the  male 
wing  is  concerned,  is  eleven  lumdred  and  twenty-six  feet  in  girth, 
three  and  four  stories  in  height,  after  the  general  plan  already  de- 
scribed in  previous  reports,  and  contains  seven  or  eight  general 
chvisions  or  wards.  The  interior  finish  is  in  hard  wood,  oiled,  and 
of  the  most  durable  character  through oiat. 

The  present  and  much  more  the  2)rospective  condition  of  the  south 
or  female  wing  can  not  be  contemplated  with  the  same  com250sure, 
for  on  account  of  the  length  of  time  that  will  necessarily  elapse  be- 
fore more  accommodation  can  be  erected  and  the  increase  of  patients, 
there  ■will  be  much  crowding,  lack  of  classification  and  the  whole 
train  of  e'vils  implied  in  such  a condition  of  things.  I repeat  here 
with  a few  changes  the  remarks  made  last  year  urging  the  necessity 
of  at  once  com23leting  all  the  buildings  without  which  the  hos23ital 
will  be  in  an  unfinished  state  and  in  a measure  fail  of  its  benevolent 
pm*pose. 

First,  the  room  will  be  required  long  before  any  additions  can  be 
completed.  If  the  female  wards  are  not  to  degenerate  measurably 
into  a Bedlam  the  lieginning  for  their  enlargement  must  not  be 
2)ostponed. 

Second.  With  only  four  divi.sions,  and  these  crowded,  the  possi- 
bilities of  getting  any  good  from  classification  must  be  very  small. 

Third.  The  02q3ortunities  for  out  door  exercise  and  diversion 
must  be  limited  as  long  as  no  enclosures  can  l)e  made  and  the  grad- 
ing and  planting  completed,  which  all  should  follow  the  building. 
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Fourth.  The  farm  buildings  are  located  almost  directly  in  front 
I if  the  hospital  and  not  at  all  far  from  it  and  they  must  be  some  day 
emoved.  The  roof  of  the  barn  needs  extensive  repairs  if  not  an 
1 ntire  renewal  ; the  farm  house  has  been  for  a few  years  barely  in- 
Ijiabitable  and  is  beyond  restoration.  All  the  buildings  are  too  small 
f md  come  very  short  of  what  is  now  absolutely  required.  The  only 
l :emedy  for  this  complicated  evil  is  the  early  removal  of  the  fai'm 
i^ard  and  buildings  to  a new  place. 

Fifth.  Another  necessity  is  a dwelling  for  an  employe  of  the  hos- 
)ital,  located  at  the  main  entrance  to  the  grounds,  to  serve  the 
idditional  pui’pose  of  a gate  keeper’s  lodge  and  a ticket  office  on  the 
d.  R.  thi’ough  which  the  public  has  the  largest  access  to  the  hospital. 

Sixth.  A large  quantity  of  stone  will  yet  be  reqiiired  to  complete 
,he  hospital  and  these  indispensable  outbuildings.  The  hospital 
low  holds  a lease  on  the  quarry  from  which  the  stone  must  be  ob- 
5;ained.  Shotdd  it  loose  this  control  before  the  completion  of  the 
ouildings  it  would  be  a serious  detriment  to  the  State  both  in  the 
pi'ice  and  the  quality  of  the  material. 

At  the  present  price  of  everything  that  enters  into  the  construc- 
tion of  a building  it  would  a])pear  to  be  economy  to  do,  whatever  is 
to  be  done,  at  once. 

In  order  to  obtain  an  exit  from  the  grounds  without  crossing  at 
once  the  railroad  track  and  also  to  make  a convenient  road  between 
the  bam-yard  and  parts  of  the  farm,  as  well  as  the  hospital,  two 
heavy  stone  culverts,  each  90  feet  long  and  one  of  them  twenty  feet 
high,  were  constructed  and  the  necessary  grading  done  during  the 
season  just  closed.  A large  amount  of  grading  was  also  done  near 
the  north  wing,  to  secure  the  necessai’y  space  foi'  yards  and  remove 
unsightly  inequalities  of  the  surface.  A good  deal  of  this  was  done 
by  patients,  some  of  whom  took  a lively  interest  in  the  progress  of 
the  work  and  rejoiced  in  the  improvement  as  it  day  by  day  l)ecame 
more  manifest. 

The  improvement  of  the  grounds  has  been  steadily  kept  in  view, 
and  cai’ried  forward  as  rapidly  as  was  practicable  without  emjiloying 
extra  hands.  Three  hundred  and  ninety  shade  trees  and  flowering 
and  other  Ornamental  shrubs  have  been  set  o\it,  and  the  effects  of 
sodding,  sowing  grass  seed  and  fertilizing  the  exhaiisted  soil  are  be- 
coming ap^Darent.  As  one  end  of  the  building  and  surrounding 
groimds  will  soon  be  reclaimed  from  the  builder  and  his  piles  of 
refuse  I trust  we  will  early  be  able  to  push  these  alterations  tf>  com- 
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pletiou  by  doing  sucli  planting  and  making  such  walks  as  are  indis- 
pensable. With  what  natiu'e  has  done  a moderate  outlay  judiciously 
expended  will  make  the  siu-roundings  very  attractive  and  an  essen- 
tial aid  in  effecting  the  general  purposes  of  the  hospital. 

In  the  original  construction  of  the  water  works  the  suction  pipe 
was  laid  on  the  gravel  bottom  of  the  river  and  protected  with  large 
stone.  In  the  general  ignorance  of  what  at  this  point  of  the  river, 
the  force  of  the  current  of  moving  ice  and  trees,  with  roots  and 
branches  in  the  spring  floods  would  be,  it  was  expected  that  the 
protection  was  sufficient.  Experience  however  showed  that  it  could 
not  be  depended  upon.  A stone  pier  nineteen  by  thirty  feet  sloping 
from  one  end  out  of  the  river  bottom  to  a height  of  five  feet  at  the 
other,  has  been  built.  The  sheeting  is  of  large  stone  well  cramped 
together  and  its  three  sides  are  heavily  rijr  rapped.  Under  protec- 
tion of  this  the  strainer  is  laid,  twenty  yards  fi-om  the  edge  of  the. 
river  at  low  water.  It  is  beheved  that  complete  protection  has  now 
been  secured  and  of  a character  that  ireither  time  nor  physical  vio- 
lence will  be  likely  to  imj^air 

Near  the  carpenter  shop  and  to  the  rear  of  it,  a permanent  lumber 
shed  has  been  erected  seventy  by  twenty  feet,  with  slate  roof.  To 
protect  the  considerable  amount  of  lumber  which  in  an  establishment 
like  this  must  always  be  kept  on  hand  for  repairs  of  buildings  and 
furnitirre  such  a stiucture  is  indispensable.  At  one  end  a part  four- 
teen feet  wide  has  been  enclosed  for  a drying  house  The  desira- 
l)leness  and  economy  of  such  an  arrangement  will  be  manifest  to 
those  who  have  experienced  the  annoyance  or  have  noticed  the  loss 
resulting  from  the  use  of  unseasoned  lumber  wheil  they  remember 
the  difficulty  of  getting  any  other  in  the  market. 

In  the  interior  the  efiort  has  also  been  made  to  add  to  the  atti'act- 
iveness  and  comfort  of  the  corridors  and  other  parts  of  the  building 
occupied  by  the  patients.  Additional  floors  have  been  carpeted 
seventy  pictures  in  addition  to  those  we  had  before,  handsomely 
framed  in  polished  walnut  with  gilt' insides,  tell  their  diverting  tales 
to  many  listeners  and  amply  justify  their  cost  by  the  help  they  are 
in  the  general  work.  The  larger  number  of  these  are  steel  prints  of 
about  four  scprare  feet,  some  run  up  to  five  and  others  down  to  two 
feet.  The  small  l>nt  growing  library  of  four  hundred  volumes  re- 
quired a permanent  abode.  Two  walnut  book  cases  tw^elve  feet  wide, 
with  space  in  each  for  eight  hundred  volumes,  have  been  ]:>laced  in 
the  2uain  hall  of  the  centre  l)uilding,  one  for  the  general  library  and 
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the  other  for  medical  works.  There  have  been  placed  into  the  wards 
ten  double  and  six  single  walnut  and  ash  wardrobes,  and  fifteen  wal- 
nut and  ash  settees  with  iron  horses.  Oui’  catalogue  of  lantern 
slides  has  also  been  increased  by  the  addition,  during  the  year  of 
five  hundred  of  the  best  to  be  obtained. 

These  are  some  of  the  methods  in  which  it  has  been  endeavored 
to  increase  the  efficiency  of  the  hospital  by  adding  to  its  material 
and  other  apjDliances.  But  they  can  be  of  little  worth  unless  there 
are  hearts  and  hands  ready  to  labor  diligently  in  their  use  and  with 
subordination  to  one  predominent  purpose.  In  an  organized  whole 
each  part  must  fulfill  its  duties,  not  with  an  angular  independence, 
but  with  a graceful  accommodation  to  all  the  surrounding  parts  and 
in  reference  to  a supreme  end.  An  hospital  is  such  an  organized 
whole  in  which  there  is  no  room  for  rival  interests  which  cannot 
readily  haimonize  among  themselves  and  be  in  subjection  to  one 
controlhng  idea  I am  therefore  glad  to  be  able  to  refer  to  the  ready 
co-operation  which  I have  always  foimd  among  officers  and  employes. 
There  has  been  no  change  during  the  year  in  the  former  who  have 
as  heretofore  deserved  your  favorable  consideration  by  them  fidehty 
and  diligence.  Among  the  latter  there  have  been  changes,  some 
of  which  were  made  necessary  by  marked  violation  of  rules.  The 
present  employes  have  at  no  time  been  sru’passed  in  industry  and 
successful  attention  to  their  duties,  and  there  is  perhaps  none  with 
whom  it  would  not  be  a detriment  to  the  hospital  to  be  obhged 
to  part. 

^^^len  this  land  came  into  the  possession  of  the  State  the  soil  was 
greatly  impoverished  by  long  continued  improvident  cultivation.  It 
gave  therefore  an  excellent  opportunity  to  the  farmer  and  gardener 
to  show  their  knowledge  of  their  craft  and  I tliink  the  result  of  their 
work  has  been  creditable  to  them  both. 

The  hospital  is  imder  obligation  to 

Robert  Adams,  Esq.,  and  friends  for  several  very  agi’eeable  con- 
certs of  vocal  and  instrumental  music. 

Gomer  Thomas,  Esq.,  for  a like  concert. 

Dr.  I.  Ray,  for  13  volumes  of  reading  matter. 

Hon.  Thomas  Chalfant,  of  the  State  Senate,  for  public  docu- 
ments. 

Hon.  James  D.  Strawbridge,  M.  C.,  for  public  documents. 

Harper  & Bros.,  for  a tw'enty  per  cent,  discormt  beyond  the 
usual  trade  discount  on  a 219  dol  order  for  books. 
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The  Welsh  Quartette,  for  a pleasant  concert  of  vocal  and  in- 
strumental music 

Miss  Margaret  Montgomery,  for  7 vols.  of  monthly  magazines, 
and  a large  number  of  illustrated  weeklies. 

George  B Brown,  Esq.,  for  a bundle  of  illustrated  magazines 
and  papers. 

Sm’geon  General  U.  S.  A.,  Circular  No.  8. 

A brass  band  of  hospital  and  town  musicians  for  an  open  air 
concert  on  “the  4th.” 

Some  friends  in  Williamsport,  for  30  volumes  of  reading  matter, 
illustrated,  secured  through  Dr.  Detwiler 
Mrs.  Frank  Haines,  for  illustrated  papers. 

The  Executive  Officers  of  the  Montom’  Co.  Agricultural  Society 
for  free  passes  to  their  excellent  fair  for  all  the  jjatients. 

The  publishers  of  the  following  papers  for  free  copies  dm’ing 
the  year : 

Bradford  Reporter. 

Muncy  Luminary. 

Mauch  Chunk  Coal  Gazette 


Carbondale  Advance. 

Scranton  Daily  Times. 

Bucks  County  Intelligencer. 

Clinton  Republican. 

Montom’  American. 

Jersey  Shore  Herald. 

Susquehanna  Zeitung. 

Carbon  Advocate. 

Bellefonte  Watchman. 

Lock  Haven  Enterprise. 

Williamsport  Sunday  Times 

“ Weekly  Gazette  and  Bulletin. 

“ Democratic  Banner. 

West  Branch  Beobachter. 

Wellsboro’  Agitator. 

Wellsboro’  Gazette. 

Tioga  County  Express. 

All  these  gifts  are  appreciated  beyond  their  intrinsic  value  as 
tokens  of  the  kindly  interest  in  our  population  taken  by  the  public.^ 
I trust  they  vull  be  continued  not  only  but  increased  during  the 
new  year. 


D 
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“Without  the  confidence  with  which  you  have  continually  support- 
ed me  during  this  year  of  incessant  care  I should  have  failed  of  any 
tolerable  success.  If  dm-ing  the  year  upon  which  we  are  just  enter- 
ng  you  shall  honor  me  with  a continuance  of  the  same,  I shall  feel 
:hat  my  earnest  desire  to  administer  faithfully  this  responsible  trust 
las  been  at  least  in  some  measure  fulfilled 

S,  S.  SCHULTZ, 

Danville,  October  1,  1875.  Sdpekintendent. 


TABLE  I. — Movement  of  the  Population. 


males. 

FEMALES. 

TOTAL. 

Number  at  beginning  of  the  year 

Admitted  in  the  vear 

Total  present  in  the  year 

Discharged — Recovered 

1 mproved 

Stationary 

Died 

Remaining  at  end  of  year 

Average  number  present  during  the  year... 

141 

77 

218 

17 

13 

lf> 

19 

153 

142— 

3C5 

97 

48 

145 

11 

10 

8 

9 

107 

238 

125 

303 

28 

23 

24 
28 

260 

245"^ 

3C5 

’ABLE  II.— Admissions  and  Discharges  from  the  Beginning  of 

THE  Hospital. 

MALES. 

FEMALES. 

TOTAL. 

Admitted 

299 

188 

487 

Discharged — 

Recovered 

40 

24 

64 

j Improved 

31 

20 

51 

Stationary 

37 

18 

55 

! Died 

38 

19 

57 

20 


TABLE  III.— iSTuMBER  at  Each  Age  When  Admitted  in  the  Yeai 


When  Admitted. 

When  Attacked. 

Age. 

MALES. 

FEMALES. 

TOTAL. 

MALES. 

FEMALES. 

TOTAL. 

Under  1-5 

1 

1 

2 

15—20 

4 

3 

7 

5 

2 

7 

20-25 

11 

4 

15 

13 

9 

22 

25-30 

16 

6 

22 

9 

5 

14  il 

30—35 

6 

12 

18 

9 

12 

21 

35—40 

11 

7 

18 

13 

6 

19 

40—45 

10 

5 

15 

2 

2 ■ 

4 

45-50 

4 

I 

8 1 

4 

3 

7 

50-60 

7 

3 

10  ' 

4 

1 

5 

60—70 

3 

1 

4 

3 

3 

70—80 

1 

1 

1 

1 

2 

80  and  over 

1 

1 

2 

1 

T 

Unknown 

Congenital 

3 

O 

12 

3 

3 

15 

TABLE  IV.— Number  at  Each  Age  from  the  Beginning  of  t] 

Hospital. 


When  Admitted. 

When  Attacked. 

.Age. 

MALES. 

FEMALES. 

TOTAL. 

MALES. 

FEMALES. 

TOTAy 

Under  15 

3 

3 

10 

5 

15  1 

15—20 

9 

4 

13 

18 

5 

23  1 

20—2.5 

33 

19 

52 

38 

32 

70  ■ 

25—30 

43 

19 

62 

39 

13 

52  1 

30—35 

38 

32 

70 

43 

32 

75  1 

3.5—40 

31 

31 

62 

27 

30 

57  0 

40-45 

31 

18 

49 

20 

19 

39 

4.5— .50 

24 

16 

40 

13 

15 

28»  j 1 

50-60 

37 

23 

60 

26 

12 

38 1 1 

60—70 

15 

18 

33 

11 

3 

70-80 

7 

1 

8 

2 

1 

3^  ) 

80  and  over 

1 

1 

2 

1 

1 : i 

Unknown 

27 

6 

33 

49 

17 

66  i 

Congenital 

2 

4 

6 ‘ 

299 

188 

487 

21 


TABLE  y. — Nativity  of  Patients  Admitted. 


Nativity. 

Within  the  Ye,vu. 

1 

1 F rt  OM  T H E B EGl  N N I NG 

1 

MALE< 

FEM  TOTAL. 

jMALES 

FEM.  TOTAL. 

-Alleghenv  countv 

1 

1 

Berks  *■  

1 1 

1 

1 2 

Blair  “ 

1 

1 

1 

1 

Bradford  ‘ 

O 

2 7 

16 

7 23 

Bucks  “ 

1 1 

2 2 

Carbon  ' ‘ 

1 1 

1 

1 2 

Centre  “ 

1 

1 2 

10 

7 17 

Clearfield  “ 

3 

...  •> 

7 

2 9 

Clinton  ‘ 

4 

2 6 

Columbia  “ 

5 

2 7 

1.5 

11  26 

Daupbin  “ 

1 

1 

1 

1 2 

Lebanon  “ 

1 1 

Luzerne  “ 

12 

6 is 

43 

17  60 

Lvcoming  “ 

... 

2 2 

9 

10  19 

Monroe  “ 

1 

T 

4 

4 

Montour  “ 

1 

2 3 

7 

9 16 

Northampton  countv 

1 1 

Northumberland  

.) 

•3  7 

Ferry  •“  

2 

o 

Philadelphia  " 

1 1 

1 1 

Schuvlkill  “ 

1 

1 2 ' 

3 

2 5 

Snyder  ‘ 

1 

1 o 

1 6 

Sullivan  “ 

1 1 ! 

' 1 

4 5 

Susquehanna  ‘‘  

8 

1 4 ' 

15 

5 20 

Tioga  *■  

2 

8 5 

4 

10  14 

Union  “ 

1 

1 

3 

1 4 

Wavne  “ 

.) 

2 4 

7 

6 13 

Wyoming  “■  

1 

2 3 

9 

5 14 

York  “ 

1 

1 

Connecticut 

1 1 

Massachusetts 

1 

1 

1 

1 , 2 

Vermont 

1 

1 

1 

1 

New  Jersey 

1 1 

o 

O 

2 5 

New  York 

8 

1 4 

13 

4 17 

Delaware 

1 1 

! Rhode  Island 

1 

1 2 

England 

7 

1 8 

14 

6 20 

Germany 

O 

3 5 

19 

11  30 

Ireland 

lo 

11  26 

60 

42  102 

Scotland 

1 

1 2 

Switzerland 

i 1 

1 1 

Sweden 

1 1 

Wales 

3 

3 

7 

2 9 

Unknown 

•5 

1,6 

7 

2 9 

22 


TABLE  VI.— Residence  of  those  Adjutted. 


Residence. 

Within  the  Yeak. 

1 

FromtheBeginning  ! 

J 

MALES.' 

FETtl. 

TOTAL. 

MALES. 

FEM.  ■ 

TOTAL. 

Bradford 

8 

2 

10 

23 

7 

30 

Cameron 

1 

1 

1 

1 

Carbon 

2 

O 

1 

4 

5 

Centre 

1 

2 

3 

13 

8 

21 

Clearfield  

4 

] 

5 

10 

8 

13  : 

Clinton 

4 

4 

10 

11 

21  . 

Columbia 

8 

i 

4 

20 

13 

33 

Luzerne 

.39 

22 

61 

119 

59 

178  ■ 

Lycoming 

4 

2 

,6 

17 

12 

29 

Monroe 

... 

... 

8 

1 

4 

Montour 

3 

3 

6 

14 

13 

27 

Northumberland 

1 

1 

2 

4 

6 

10 

Potter 

1 

1 

1 

1 

2 

Schuvlkill 

... 

1 

1 

2 1 

Susquehanna 

2 

2 

4 

i 

8 

26  : 

Snyder 

' 2 

1 

[ 

Sullivan 

] 

i 

1 

3 

4 

Tioga 

3 

2 

5 

9 

11 

20 

Union 

1 

1 

2 

7 

4 

11 

W'ayne 

2 

4 

6 

i 15 

15 

30 

Wyoming 

2 

i ... 

2 

' 12 

5 

17 

TABLE  VII. — Occupation  of  those  Admitted. 


i 

W ITHIN 

F ROM  THE 

Within 

From  the 

1 

1 

THp;  Year. 

Beginning 

THE  Year. 

Beginning 

1 Axe-maker 

1 

Tanner 

1 

2 

1 Architect 

1 

Tailor 

1 

Baker 

1 

Teacher 

2 

Blacksmith 

O 

3 

2 

Bricklayer 

4 

'rnrner 

1 

i Boatman 

o 

Wp;i  ver 

1 

1 Cabinet-maker.. 

1 

2 

WoolenManuf’r 

1 

1 Carpenter 

2 

9 

No  Occupation.. 

9 

i Carriage-  maker 

1 

Unknown 

h 

23 

Car-runner 

1 

FEMALES. 

Car- greaser 

1 

Domestics 

1 

12 

i Civil  E .gineer.. 

1 

Teacher 

1 

1 

Clerk 

4 

2 

Farmer 

i.5 

til 

Housekeeper 

6 

! Fireman 

1 

•) 

J^urse 

1 

Harness-maker. 

2 

No  Occupation.. 

4 

Jeweler 

1 

1 

Wives  of 

Laborer 

22 

91 

Barber 

1 

Landlord 

o 

3 

Basket-maker... 

1 

1 

' Lawyer 

1 

Blacksmith 

1 

3 

Lumberman 

o 

Bottler 

1 

Merchant 

1 

3 

Cabinet-maker.. 

2 

Mason 

o 

Carpenter 

3 

5 

Machinist 

1 

Engineer 

1 

1 

Miner 

ii 

Farmer 

8 

24 

Miller 

1 

1 

Laborer 

7 

33 

Millwright 

1 

Landlord  

1 

Moulder 

1 

Lawyer 

1 

Painter,  house... 

1 

O 

Lumberman 

1 

Pedlar 

T 

LumberMerch’t 

1 

Physician 

1 

Miner 

3 

o 

Physician’s  son, 

1 

1 

Millwright 

1 

Plough-maker .. 

1 

Nurseryman 

1 

Potter 

1 

Tanner 

1 

Puddler 

1 

1 

Tailor 

1 

Powder-miller.. 

1 

1 

Daughters  of 

Plumber 

1 

1 

t Carpenter 

1 

1 

jKailroader 

3 

Farmer 

4 

11 

1 Roller 

1 

Laborer 

3 

6 

'Sawyer 

1 

Merchant 

1 

2 

'Segar-maker.... 

1 

Miner 

1 

Ship  Carpenter. 

1 

Tailor 

t) 

Shoemaker 

o 

3 

Ticket  Agent... 

T 

Saloon  keeper... 

1 

Widows  of 

Slater 

1 

Carpenter 

1 

1 

Stone-cutter 

1 

Farmer 

1 

1 

Soldier 

1 

1 

Laborer 

1 

1 

Speculator  

1 

1 

Unknoavn 

4 

51 

Student 

1 

24 


TABLE  VIII.— Civil  Condition  of  those  Admitted. 


Within  the  Year. 

1 

From  the  Beginning 

MALES- 

FEM.  TOTAL. 

MALES.  FEM. 

TOTAL. 

Single 

28 

15  43 

130  58 

188 

Married  

44 

28  1 72 

1.34  102 

230 

Widowed 

3 

4 7 

13  ; 25 

38 

Unknown 

2 

1 3 

22  3 

25 

Total 

77 

48  125  i 

299  188 

487 

: 

( 

. j 

TABLE  IX. — How  Committed. 


Within  the  Year. 

From  the  Beginning 

MALES. 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

By  Friends 

28 

20 

48 

102 

68 

170 

By  Overseers  of  Poor 

25 

14 

39 

87 

66 

153 

Bv  Courts 

24 

14 

38 

110 

54 

164 

77 

48 

125 

1 299 

1 

188 

487 

25 


TABLE  XI.— Supposed  or  Assumed  Causes  of  Insanity. 


Causes. 

WiTHTx  THE  Year. 

! 

From  the  Beginning 

MALES. 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

.•\poplexv 

3 

1 

4 

Abuse,  Domestic 

3 

3 

“ Parental 

1 

1 

1 

1 

Bereavement 

4 

1 

0 

1 6 

5 

11 

Change  of  Life 

4 

4 

Convulsions 

i 

1 

1 

1 

2 

1 Congenital 

1 

1 

2 

Dvsmenorrhoea 

1 

1 

1 Dissipation 

1 

1 

1 

1 

! Disappointed  AflFection 

1 

i 

1 

. Epilepsv 

7 

1 

8 

21 

4 

25 

Fright 

0 

6 

1 

7 1 

Ill  Health 

I 

i 

2 

6 

15 

21 

Intemperance 

111 

12 

27 

1 

28 

Injury  of  Head 

i 

3 

7 

2 

9 

Insomnia 

1 

1 

1 

1 

Imbecility 

2 

2 

2 

0 

Lactation  

1 

1 ' 

Malarial  Fever 

1 

1 

Measles 

1 

1 

Mental  Overexertion 

2 

2 

Onanism 

3 

3 

13 

13 

Puerperal 

4 

4 

i’4 

14 

Pneumonia 

i 

1 

Religious  Excitement 

i 

3 

3 

’4 

7 

Seminal  Weakness 

1 

1 

Scarlatina 

I 

1 

Spiritualism 

i 

1 

1 

1 

Suppre.ssed  Menstruation 

2 

2 

2 

2 

Sunstroke 

’4 

4 

Severe  Beating 

i 

... 

i 

1 

1 

f Syphilis 

1 

1 

' Trouble,  Business 

5 

5 

11 

9 

20 

“ Domestic 

3 

3 

7 

16 

23 

Typhoid  Fever 

1 

1 

Unassigned 

40 

26 

66 

172 

95 

267 

1 

2G 


f. 


TABLE  XII. — Form  of  Disease  in  those  Admitted. 


Within  the  Y^ear. 

From  the  Beginning 

MALES. 

FEM. 

TOTAL.  : 

MALES. 

FEM. 

TOTAL. 

Mania 

30 

70  : 

177 

118 

295 

Melancholia 

' 13 

10 

23 

47 

85 

82 

Dementia 

4 

9 

54 

26 

89 

Imbecility 

3 

O 

0 

7 

12 

Monomania 

2 

9 : 

11 

3 

14 

Idiocy  

1 

. 1 

Paresi.s 

3 

3 i 

3 

3 

Total 

77 

48 

125  ^ 

299 

188 

487 

TABIjE  XIII. — Complications  in  those  Admitted. 


W'lTHix  THE  Year.  Froai  the  Beginning  rj 


MALES.  TEM.  TOTAL. 


J'^pileptic ., 
I loinicidal 
Suicidal... 
Baralvtie.. 


mai.es.  vem.  total. 

27  , 4 I :n 

1 ...  3 

4 1 i 5 

4 I I 5 


TABLE  XIY". — NcMiiER  or  Attack  in  those  Adaiitted. 


Within  theYear.  1 1 Froji  the  Beginning 

NrAIBEI!. 

— - -i; 

:WAi,ES.|  FEM. 

TOTAT..  MALES.  FEM. 

TOTAL.  \ 

Isl 

92  1 235  148 

383 

2ti(1 

7 13 

20  ' 30  27 

57 

8>ni 

1 2 

3:4  4 

8 

1 nknown  

9 : 1 

10  30  9 

39 

Total 

125  299  188 

487  ,1 

27 


TABLE  XV. — LuratiOjST  of  Insaxity  Before  Entrance  of  those 

ADJnTTED. 


Within  the  Year. 

1 

1 F ROM  THE  Beginning 

MALES 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Less  than  1 month 

5 

12 

15 

9 

24 

1 to  3 months 

12 

G 

18 

34 

21 

55 

3 to  6 months 

0 

8 

14 

21 

14 

35 

6 to  9 months 

4 

11 

18 

13 

31 

9 to  12  months 

1 

1 

O 1 

, 8 

3 

11 

12  to  18  months 

9 

4 

13 

22 

14 

36 

18  to  24  months 

O 

8 

14 

4 

18 

2 to  3 years 

8 

4 

12 

25 

11 

3G 

3 to  4 years 

3 

1 

4 

9 

12 

21 

4 to  5 years 

5 

1 

G 

16 

12 

28 

■5  to  10  years 

o 

4 

26 

28 

54 

10  to  1-5  years 

1 

1 

18 

11 

29 

15  to  20  years  

1 

1 

9 

9 

18 

20  to  25  years 

o 

4 

8 

12 

25  to  30  years 

1 

1 

3 

1 

4 

Over  30  years 

5 

2 

7 

Unkno\vn 

12 

1 

13 

50 

12 

62 

Congenital 

3 

2 

4 

6 

Total 

48 

125 

299 

188 

487 

TABI.E  XVI. — Recovered  of  those  Attacked  at  the  Several 
Ages  froji  the  Beginning. 


Per  Cent.  Recovered  op 

XlMBER. 

THOSE 

Attacked  at 

EaUH  AfJE. 

Age  When  Attacked. 

MALES.  FEM. 

TOTAL. 

MALES. 

FEM.  TOTAL. 

Under  15  years 

15  to  20  years 

3 1 

4 

11. G6 

20.  17.39 

20  to  25  years 

4 7 

11 

10.52 

21.87  , 15.71 

25  to  30  years 

7 2 

9 

17.94 

15.38  17.30 

30  to  35  years 

8 2 

10 

18.60 

6.25  13.33 

35  to  40  years 

3 G 

9 

11.11 

20.00  15.78 

40  to  45  years 

4 1 

5 

20.00 

5.26  12.80 

45  to  50  years 

3 2 

5 

23.07 

13.33  17.85 

50  to  60  years.  

7 

17.90 

16.66  18.42 

60  to  70  years 

1 

1 

9.09 

1 7.14 

70  to  80  vearp 

1 

Over  80  vears..... 

Unknown 

2 1 

3 

4.08 

5.88  4.54 

All  Ages 

40  24 

64 

13.38 

12.76  13.14 

28 


TABLE  XVII.— Eecovered  After  Various  Durations  of  the 
Disease  Before  Treatment  from  Beginning. 


• 

Per  Cent.  Recovered 

Number. 

Apter  Each  Period 

Duration  op  the  Disease  Bepobe 
Treatm  hnt. 

OP  Duration. 

MALES* 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

j 

Under  1 month 

7 

3 

10 

46.66 

33.33 

41  66 

1 to  2 months 

2 to  3 months 

8 

o 

9 

,5 

GO 

29.41 

66.66 

43.63 

3 to  6 months 

6 

2 

28  .57 

14.28 

22  85 

6 to  9 montlis 

3 

2 

5 

16.66 

15  38 

16  13 

9 to  12  montlis 

3 

3 

37.50 

27  27 

12  to  18  montlis 

1 

1 

2 

4 54 

7.14 

5.. 55 

18  to  24 

2 to  3 years  

1 

' 

7.14 



5.55 

3 to  4 years 

4 to  5 years 

5 to  10  years 

1 

1 

•) 

3.84 

2,57 

3 57 

3.70 

1.42 

Over  10  years 

1 

7 

1 

8 

Unknown 

1 

Total 

40 

24 

64 

13  37 

12  77 

13.14 

TABLE  XVIII.— Duration  OF  Treatment  of  those  Recovered 

FROM  THE  Beginning. 


Duration. 

Within  the 

Year. 

From  the  Beginning 

MALE?  FEM. 

TOTAL. 

MALES 

FEM, 

TOTAL. 

Under  1 month 

1 

1 

1 

1 

1 to  2 months 

2 

1 

3 

2 to  3 months 

1 1 

2 

4 

2 

6 

3 to  6 months 

9 2 

11 

19 

8 

27 

6 to  9 months 

1 5 

6 

7 

8 

15 

9 to  12  months 

2 1 

3 

4 

2 

6 

12  to  18  months 

1 2 

3 

d 

3 

4 

18  to  24  months 

1 

2 to  3 years 

2 : ... 

2 

2 

2 

Total 

17  n 

28 

40 

24 

64 

29 


TABLE  XIX.— Whole  Dtjeation  of  Disease  of  those  Recoveked 

V FROM  THE  BeGEHSTENG. 


Duration  op  Disease. 

ISTumber  Recovered  in 
THE  Year. 

Number  Recovered 
PROM  THE  Beginning. 

MALES. 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

Under  1 month 

1 

1 

1 

1 

1 to  2 months 

... 

* • . 

2 to  3 months 

4 

4 

3 to  6 months 

4 

i 

5 

6 

5 

11 

6 to  9 months 

3 

6 

9 

7 

11 

18 

9 to  12  months 

2 

2 

4 

7 

4 

11 

12  to  18  months 

O 

2 

3 

3 

18  to  24  months 

1 

i 

2 

2 

i 

3 

2 to  3 years 

1 

1 

3 to  4 years 

4 to  5 years 

1 

. . . 

i 

1 

. . 

i i 

Over  5 years 

1 

1 

2 ! 

Unknown 

3 

i 

4 

8 

1 

9 i 

Total 

17 

11 

28 

40 

24 

64  ‘ 

i 


I 

1 

IrABLE  XX. — Form  of  Disease  of  those  Recovered  from  the 

BEOrNNING. 


Form  of  Disease. 

Number  Recovered. 

Per  Cent.  Recovered 
OP  Each  Form  Admitted 

MALES- 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

Mania 

35 

21 

56 

19.83 

17.79 

18.98 

Melancholia 

3 

3 

6 

6.38 

8.57 

7.31 

1 Monomania 

1 

1 

9 09 

7 14 

Dementia 

1 

1 

1.85 

1.25 

Total 

40 

24 

64 

30 


TABLE  XXI.— Causes  of  the  Disease  of  those  Recovered  from 

THE  Beginning. 


Causes  or  Classes  of  Causes. 

Number  Recovered. 

Per  Cent.  Recovered 
OF  Each  Cl  ASS  Adm  itted 

MALES. 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

Bereavement  

2 

1 

3 

33  33 

20.00 

27.27 

Fright 

2 

2 

33  32 

28.57 

Intemperance 

6 

1 

7 

22  22 

100.00 

25.35 

Ill  Health 

2 

2 

4 

33.33 

13.33 

10.04 

Disappointed  Affection 

1 

1 

100.00 

50.00 

Pregnancy  and  Parturition 

0 

6 

42.85 

42.85 

Trouble,  Business 

4 

1 

5 

36.36 

11.11 

25  00 

“ Domestic... 

1 

1 

20.00 

11  11 

Religious  Excitement 

3 

1 

4 

100.00 

25  00 

67  14 

Mental  Overexertion 

1 

1 

50.00 

50.00 

Unassigned 

20 

io 

.30 

Total 

40 

24 

64 

TABLE  XXII.— Nativity  of  those  Recovered  from  the 

Beginning. 


Country. 

1 

Number  Recovered,  i 

Per  Cent.  Recovered 
OP  Each  Class  Admitted 

MALES. 

FEM. 

TOT.*.L. 

MALES. 

FEM. 

TOTAL.  ’ 

United  States,  VVhite 

30 

14 

44 

26.31 

18.93 

23  40 

“ Colored 

1 

1 

50.00 

50.00 

England 

4 

3 

7 

28  57 

50.00 

35  00 

Ireland 

5 

2 

7 

8.33 

4.76 

6 88 

Germany 

1 

4 

5 

5.26 

36.36 

16.66 

31 


TABLE  XXIII.— Deaths  and  the  Causes. 


Causes 

Within  the  Year. 

From  the  Beginning 

MALES 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Apoplexy 

1 

1 

o 

O 

3 

Brain,  Organic 

2 

2 

Epileptic  Fit 

3 

2 

5 

5 

3 

8 

Diarrhcea  and  Old  Age 

1 

1 

1 

. . . 

1 

Dysentery 

3 

3 

3 

3 

Dropsy,  Abdominal 

1 

1 

2 

i 

1 

2 

Exhausiion  of  Chr.  Insanity 

3 

4 

7 

“ Acute  Excitement 

and  Typhomania 

3 

2 

5 

4 

o 

6 

Food,  Persistent  Refusal 

1 

... 

1 

Heart,  Organic  Disease 

1 

i 

1 

1 

2 

Erysipelas  and  Old  Age 

1 

1 

1 

1 

Paralysis,  General 

“ after  Apoplexy 

> 

2 

4 

4 

2 

2 

2 

] 

3 

“ Glossopharyngeal 

1 

. . . 

1 

Phthisis 

2 

_ 

o 

5 

1 

6 

Pneumonia 

1 

1 

1 

1 

2 

Peritonitis 

1 

1 

I 

1 

Pleurisy,  Chronic 

1 

1 

Rectum,  Organic  Disease 

1 

1 

Thrombosis,  Basilar  Artery  of 

Brain 

1 

1 

Marasmus 

1 

i 

i 

1 

The  three  cases  of  death  from  Dysentery  are  fairly  attributable  to  an  epidemic  of  dysentery 
which  prevailed  in  the  neighborhood  during  a part  of  the  summer.  They  occurred  in  persons 
of  very  poor  health. 


TABLE  XXIV. — Ages  at  Death. 


Age. 

Within  the  Year. 

From  the  Beginning 

MALES 

FEM 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Under  15  years 

1 

1 

1 

1 

15  to  20  years 

• . . 

20  to  25  years 

1 

1 

2 

2 

4 

6 

25  to  30  years 

1 

1 

2 

1 

3 

30  to  35  years 

2 

1 

3 

4 

1 

5 

35  to  40  years 

2 

2 

5 

2 

7 

1 40  to  45  years 

3 

3 

6 

6 

45  to  50  years 

3 

i 

4 

6 

i 

7 

50  to  60  years 

2 

2 

6 

2 

8 

60  to  70  years 

1 

3 

4 

1 

5 

6 

70  to  80  years 

1 

1 

2 

1 

3 

! 80  to  90  year.« 

2 

i 

3 

2 

1 

3 

1 Oyer  90  years 

... 

i Unknown 

1 

1 

2 

1 

1 

2 

Total 

19 

9 

28 

38 

19 

57 

S2 


TABLE  XXV. — IfeVTio  of  Deaths. 


Per  Cent. 

Within  the  Year. 

From  the  Beginning 

MALES. 

F£M. 

TOTALS 

MALES. 

EEM. 

TOTAL. 

Of  all  Admitted 

24.67 

18.75 

22.4 

12.70 

10.10 

11.70 

Of  Average  No.  in  Hospital 

13.35 

8.7 

11.39 

TABLE  XXVI. — Duration  of  the  Disease  of  those  who  Died 

FROM  THE  Beginning. 


Pbom  Admission  Into 
THE  Hospital. 

From  the  Attack. 

MALES. 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

Under  1 month 

7 

4 

11 

1 

1 

1 to  2 months 

6 

1 

7 

1 

i 

2 

2 to  3 months 

1 

2 

3 

3 to  6 months 

4 

2 

6 

2 

2 

4 

6 to  9 months 

4 

3 

7 

3 

1 

4 

9 to  12  months 

3 

2 

5 

3 

1 

4 

12  to  18  months 

4 

3 

7 

2 

1 

3 

. 18  to  24 

3 

1 

4 

1 

1 

2 

2 to  3 years 

6 

1 

7 

5 

2 

7 

3 to  4 years 

4 

4 

4 to  5 years 

2 

2 

5 to  10  years 

4 

2 

6 

10  to  15  years 

2 

3 

5 

15  to  20  years 

3 

3 

20  to  30  years 

1 

3 

4 

30  to  40  years 

1 

1 

60  to  70  years 

1 

1 

Unknown 

3 

1 

4 

Total 

38 

19 

57 

38 

19 

57 

33 


TABLE  XXVII. — Rejiaining  dj  the  Hobpitai,  at  the  End  of 

THE  Yeak. 


Age. 

MALES. 

FEMALES. 

'I'OTAL. 

Under  15  j’ears 

15  to  20  years 

i 4 

o 

6 

20  to  25  years 

13 

3 

16 

25  to  30  years 

26 

13 

39 

30  to  35  years 

18 

18 

36 

35  to  40  years 

20 

19 

39 

40  to  45  years 

18 

12 

30 

45  to  50  years 

17 

13 

30 

50  to  60  years 

21 

16 

37 

60  to  70  years 

10 

10 

20 

70  to  80  years 

4 

1 

Unknown 

Total 

1.53 

1 

1 

107  : 

1 

260 

> 

TABLE  XXVIII.  — IlEMAIISTisG  AT  THE  END  OF  THE  YeAK— DUKA- 

TION  OF  THE  DISEASE. 


Df  RATION. 

SlN'CE  Entkkinu 
IIosVlTAI.. 

THE 

Si.Ncl; 

THE  Attack. 

MALES. 

FEM.  TOTAL. 

MALES. 

FEM. 

TOTAL. 

Under  1 montli 

6 

1 

7 

1 to  2 months 

8 

Q 

11 

2 to  3 months 

6 

7 

13 

;i 

,3 

3 to  6 months 

17 

11 

28 

O 

1 

6 

6 to  12  months 

16 

10 

26 

7 

9 

16 

12  to  18  months 

21 

15 

36 

8 

4 

12 

18  to  24  months 

20 

25 

45 

7 

3 

10 

2 to  3 years 

50 

35 

94 

15 

7 

22 

3 to  4 years 

. . 

14 

0 

19 

4 to  5 years 

11 

7 

18 

5 to  10  years 

29 

32 

61 

10  to  15  years 

... 

15 

8 

23 

15  to  20  years 

o 

10 

lo 

20  to  25  years 

•3 

5 

10 

25  to  30  years 

b> 

o 

4 

30  to  40  years 

2 

2 

Over  40  years 

T 

1 

Congenital 

2 

4 

6 

Unknown 

22 

9 

31 

153  i 107  260 


Total 


34 


TABLE  XXX.— Operations  of  the  Hospital  from  the  Beginnij 
IN  Each  Year,  Beginning  with  Oct.  1,  Except  the 
1st  Year,  ayhich  Begins  avith  Xov-  6,  1872. 


CO 

OC  ^ oc 

r— ' T— i 

1 1873 

’ & 
1874 

1874 
& 

1875 

TOTAL 

Admitted — Males 

188 

84 

77 

299 

Females 

72 

68 

48 

188 

Total 

210 

152 

125 

487 

Discharsfed — Restored,  Males 

in 

13 

17 

40 

“ Females 

5 

8 

11 

24 

“ Total  

15 

21 

28 

64 

Improved 

8 

20 

23 

51 

Stationary 

9 

22 

24 

55 

Died,  Males 

8 

11 

19 

38 

“ Females. 

4 

6 

9 

19 

Total! 

12 

17 

28 

57 

Whole  Number  in  the  Year 

210 

318 

363 

, Average 

116.3 

198.7 

245.7 

Number  at  End  of  Year 

166 

238 

260 

35 
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TREASURER’S  REPORT. 


B.  R.  GEARHART,  Treasuree,  in  account  With  the  Hospital  for 
the  Insane,  Danville.  Pa. 


j DR. 

Oct.  1,  1874  To  Cash  received  for  Board  and  Clothing  of  Patients $42,757  28 

I To  $tate  appropriation  13,100  00 

to  To  Cash  received  from  sale  of  Produce  from  Farm  and 

j Garden,  and  Rent 1,546  97 

] Oct.  1,  1875.  Balance 47  10 


I $57,451  35 

i CR. 

Oct.  1,  1874  By  balance $ 86  98 

to  By  amount  paid  out  on  orders  of  Dr.  S.  R.  Schultz 
Oct.  1,  1875.  Superintendent  57,364  37 


$57,451  35 

We  hereby  certify,  that  having  examined  the  foregoing  account  of 
the  Treasm’er  of  the  Hospital  for  the  Insane  at  at  Danville,  Pa.,  for 
the  year  ending  September  30th,  1875,  and  compared  the  vouchers 
with  the  entries,  find  the  same  correct. 

T.  O.  VAN^ ^LEN,  } Committee. 

October  14th.  1875. 
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EXPENDITURES. 


The  Cash  paid  out  on  the  Superintendent’s  orders  has  been  fo: 
the  following  purposes : 


Officers’  Salaries 

Wages  of  Employes. 

Attendants 

Baker 

Cooks 

Chambermaids 

Coachman 

Engineers  and  Firemen 
Farmer  and  Teamsters.. 

Gardeners 

Laundry 

Porters 

Seamstress 

Supervisors 

Watchman 

Advertising 

Apples,  green 

do.  dried 

Applebutter 

Butter 

Beef,  fresh 

do.  corned 

Barley 

Brooms 

Buckets 

Baskets 

Books 

Brushes 

Berries 

Binding  Magazines 

Corn  Meal 

Coffee 

Cheese 

Crackers 

Chocolate 

Coal,  Hard 

do.  Soft 

Clothing 

Carpets 

Coffins  and  Funeral  Expenses.. 


4,750  (t 


$3,404  72 
420  00 
584  26 
310  20 
19  83 
1,788  00 
1,693  60 
804  00 
586  20 
404  80 
144  00 
200  80 
262  00 

I0,fi-J2  2 

29  01 

.190  bush.  149  2; 
...188  lbs.  17  6! 

35  qts.  7 0! 

,10780  lbs.  3,611  31 
.36909  lbs.  3,924  4' 
.,3474  lbs.  345  Oi 

24  0i 

54  81 

2 4i 

13  8. 

405  1! 

21  9! 

70  2' 

55  71 

..1250  lbs,  31  2 
,,3699  lbs,  901  81 
.1195  lbs.  183  5( 

79  lbs.  6 7 

25  lbs.  9 2; 

1747  tons.  5,992  1< 
...78  tons.  524  8! 

2,429  3i 

491  5( 

428  9 


87 


(’orn  Starcli 

Currants,  Dried 

do.  Green 

Cider 

Candles 

Drugs  and  Chemicals 

Dry  Goods 

Egg^ 

; Extracts,  Flavoring 

j Expressage 

I Expense  sending  patients  home, 

Fish,  Fresh 

' do.  Salt 

. Flour,  Wheat 

do.  Buckwheat 

Furniture 1 

Freight 

Feed 

Fittings,  Gas,  Water  and  Steam 

Fruit 

Cilassware  

(irain 

Guano 

Gum,  Mats  and  Spittoons 

do.  Hose 

Hams 

Hominy 

Harness 

Hardware 

Indigo 

Instruments,  Surgical 

Insurance 

Implements 

Lard 

Lye 

Lime 

Magic  Lantern  Slides 

Molasses 

Mutton 

Manure 

Mattresses 

a Notions 

Newspapers 

Oil 

Overpaid  Board  Refunded 

Oranges  and  Lemons 

Peaches,  Dried 

do.  Green 

Potatoes 

Pork 

i;  Poultry 

[■  Pictures 

j Postage,  Box  Rent,  &c 

I Printing,  Report,  &c 

ji  Peas 

iiQueensware 

yE.iee.. 

I Repairs 


! 


....40  lbs. 
..195  lbs. 
..189  qts. 
500  gals. 
.._40  lbs. 


683  doz. 


.7790  lbs. 
3730  lbs. 
.477  bbls 
..700  lbs. 


,287.56  lbs. 


255  bush 


911  lbs. 
..5  bbls. 


...1166  lbs. 

5 cases. 

..660  bush. 


,602  gals. 
.1558  lbs. 


....75  lbs. 

38  boxes. 
.80  bush. 
.2446  lbs. 
...739  lbs. 


2 bush. 


988  lbs. 


4 40 
14  73 
17  24 
62  50 

7 20 
840  36 
2,640  96 
146  89 
6 10 

58  25 
67  55 

727  07 
249  00 
3,118  26 
24  50 
61  00 
196  77 
519  33 
155  50 

5 20 
7 20 

173  50 
50  00 
103  65 
441  60 
149  71 
35  00 
153  95 
372  96 
9 33 
9 00 
LOfK)  00 
5 50 
196  02 

37  25 

59  40 
749  65 
377  75 
190  50 
101  75 
581  61 
186  81 

32  90 

60  25 
145  00 

12  75 
7 85 

38  75 
62  10 

342  44 
86  16 
187  20 
134  73 
223  50 
4 50 
648  37 
83  98 
193  43 
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Returning  Eloped  Patients, 

Registers 

Raisins 


Sugar 11273  lbs. 

Salt 16  sacks. 

Soap 3585  lbs. 

Starch 274  lbs. 

Soda .* 246  lbs. 

Spices 


Shoe.s  and  Slippers 

Seeds 

Sausage 

Sundries 

Stationery 

Straw 

Stock 

Shoeing 


Tea 882  lbs. 

Tobacco 238  lbs. 

Tinware 

Trees 

Tallow 97  lbs. 

Veal 743  lbs. 

Vinegar 299  gals 

Whiskey 45  gals. 

MISCELLANEOUS. 

Meat  Stands S 18  00 

Cart 95  00 

Attorney 25  00 

Carriage  600  00 

Fence  Posts 60  00 

Expenses  Attending  Meeting  of  Supts 43  73 

Lawn  Mower 80  00 

Games,  Flags,  &c 41  25 

Fender 10  00 

Making  Clothing 9 IIO 

Steward’s  Incidentals 175  00 


56  6 
28  7. 

6 6 
1,114  3 
39  9 
317  8 
20  5 

8 9 
79  1 

695  4 
68  4 

3 4 
26  2 
109  5 
12  5 
962  5 
95  5 
482  8 
168  5 
143  4 
183  8 

9 7 
89  2 
65  7 

135  ( 


1,156  I 


$57,364  I 
F.  C.  EYER,  Steward. 
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Income  and  Outgo  for  Building  Purposes. 


S.  S.  SCHULTZ,  M.  D.,  Superintendent,  in  account  with  the 
State  of  Pennsylvania,  on  building  account. 


DE. 

Oct.  1,  1874.  Balance $ 13  6.5 

Nov.  2 ‘‘  Cash  from  State  Treasurer 8,300  00 

Dec.  12  “ " “ “ 7,000  00 

‘‘  18  “ Koofing  Felt  sold 17  86 

Quarry  income 299  14 

.lan’y  1,  1875.  Cash  from  State  Treasurer 8,000  00 

MarchO,  “ “ “ “ “ 7,600  00 

Quarry  income 2,702  35 

July  9,  ‘‘  Cash  from  State  Treasurer 10,000  00 

Aug.  2,  “ *■  9,000  00 

Sept.  2,  *•  “ “ “ “ 15,000  00 

Sale  of  Lime,  Koofing  Felt,  Cement,  Wood  and  Stone..  35  68 

Oct.  1,  “ Balance 62  14 


$68,030  82 

CR. 

Brick $ 1,862  35 

Brown  Stone 1,2-54  55 

Clay  Pipe 683  37 

Engineer’s  Services  and  Landscape  Gardener 102  85 

Freight 1,826  28 

Glass?,  Paints  and  Oil  1,804  96 

Hauling  and  Hoisting 444  10 

Hardware,  Smith  Work,  etc 2,719  14 

Iron  Pipe,  Radiators  Stairs,  Boiler,  Iron  and  Brass  Fittings  16,699  16 

Lime,  Plaster  and  Cement 2,649  92 

Lumber 3,601  16 

Lightning  Rods 222  52 

Lead,  Pig 44  14 

Machinery,  Woodworking 205  00 

Posts  for  Fencing 327  00 

Plasterer’s  Hair 440  81 

Quarry — Wages,  Hauling,  Powder  and  Rent 4,410  42 

Revenue  Stamps  and  Discount 83  01 

Roofing  Felt 176  63 

Sash  Cord 62  40 

Sand 1,048  43 

Slate  and  Slating 1,391  67 

Slate  Flagging 681  .52 
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Tin  and  Tin  Work 

Traveling  Expenses 

Wages,  Carpenters 

‘‘  Laborers 

“ Masons 

“ Painters 

‘‘  Plasterers  and  Tenders 

“ Tenders  on  Masons 

“ Pipe  Men 


1,603  40 
42  10 
9,037  85 
1,793  20 
4,506  33 
1,395  00 
5,828  82 
970  48 
112  25 


Danvili.e,  Pa.,  October  1,  1875. 


$68,030  82 


GAS  AND  WATER  WORKS. 


Months. 

Gas. 

Water. 

Soft  Coal  Used 
for  Gas. 

Lime. 

Hard  Coal  Used 
for  Heat. 

Coke 

I'rodnced. 

X 

35 

?|- 

d 

1 B 

; ^ CL 

5 ^ 

Coke  Used  for 
Puinpiuj?. 

18T4. 

LBS. 

BUSH. 

I^S. 

LBS. 

LBS. 

LBS. 

October 

192T5 

10 

12627 

93350 

20850 

2462 

116 

November 

20625 

10 

14277 

10S650 

21150 

2685 

126 

December 

26900 

15 

17888 

1264.50 

18990 

3950 

108 

1ST5. 

1 

.Tanuarv 

24490 

15 

16326 

123000  ! 

26475 

1075 

110 

Februar  j' 

19900 

10 

13023 

93950 

24750 

2045 

77 

!Marcli 

1T900 

15 

11925 

88925 

24400 

.540 

81 

April 

1440’,l 

10 

9589 

71050 

25100 

94 

May 

12900 

10 

.500 

8589 

649.50 

30050 

142 

.June 

10770 

10 

2000 

7140 

.54775 

27800 

135 

1 July 

10G25 

10 

3875 

70T7 

54500 

29900 

144 

i August 

12100 

10 

3100 

7990 

61700 

17900 

82 

1 September 

14700 

10 

9845 

751.50 

27100 

130 

Total 

204585 

435 

9475 

138296 

1016450 

2944()5 

12757 

1346 

Daily  Average 

1 

500 

.87 

26 

378 

2784 

806 

35 

3 
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LIST  OF  COUNTIES 

FOR  WHOSK  INSANE  THIS  HOSPITAL  WAS  ESTABLISHED. 


Monroe. 

Cohmibia. 

Centre 

Carbon, 

Montour, 

Clearfield. 

Pike, 

Sulhvan, 

Elk. 

'Wajme, 

Bradford. 

Cameron, 

Susquehanna. 

Lycoming, 

McKean. 

"Wyoming, 

Tioga, 

Potter, 

Luzerne. 

Clinton. 

RULES 

TO  BE  OBSERVED  IN  BRINGING  PATIENTS  TO  THE  HOSPITAL. 


1.  Before  the  admission  of  a ■patient,  unless  when  sent  by  an  order  of 
Court,  the  Superintendent  shall  be  furnished  with  the  certificate  of  two 
phys-icians  as  to  his  insanity,  sworn  to  and  certified  as  required  by  law. 
[See  page  46.] 

In  the  case  of  a private  patient,  or  one  supported  by  his  relatives 
OV  friends,  ov  yuar(lia)i,  ov  charitable  organization  or  committee,  a re- 
quest by  a near  relative,  or  friend,  or  guardian,  that  he  may  be  ad  - 
mitted  into  the  institution  shall  also  be  fumished  the  Superintendent : 
also  a bond  with  a satisfactory  security  for  the  payment  of  board 
and  other  necessary  expenses  while  in  the  hospital,  as  well  as  his 


removal  wlien  i'eq\iired  by  the  Trustees  oi'  Supei'iutendeiit.  A pa- 
tient thus  received  shall  make  a payment  of  thiiieen  weeks  board  in 
advance,  at  the  time  of  admission,  and  if  removed  before  the  expira- 
tion of  the  thirteen  weeks  without  the  consent  of  the  Superintend- 
ent, no  part  of  the  payment  shall  be  refunded. 

Axithorities  having  charge  of  the  poor,  bringing  a patient,  will  be 
recpiired  to  give  a bond  for  the  payment  of  board  and  all  necessary 
expenses,  and  the  removal  of  the  patient  when  requested  by  the 
Superintendent.  The^  shall  also  pay  thirteen  weeks  board,  in  ad- 
vance, at  the  time  of  admission.  ,■ 

2.  Whenever  a patient  is  sent  to  the  Hospital,  by  the  order  of 
any  Court,  or  Directoi'S  of  the  Poor,  the  order,  or  warrant,  oi’  copy 
thereof  by  which  sxxch  a person  is  sent,  shall  be  lodged  with  the 
Sxi^xerintendent. 

3.  Every  patient,  before  admission,  shall  be  made  perfectly  clean 
and  free  from  vermin  or  any  contagious  or  infectious  disease. 

4.  Every  jxatient  shall  be  provided  with  sxxch  an  amoxxnt  and 
qxxality  of  clothixig  as  will  admit  of  fr-expxent  changes,  and  make  hixn 
pei'fectly  comfortable. 

5.  A written  history  of  the  case  shoxxld  be  sent  with  the  patiexit, 
aixd  if  possible,  some  one  acqxxainted  with  the  intlividxxal  shoxxld  ac- 
company him  to  the  Hospital  : fi'oni  whom  mxnxxte,  bxxt  often  essen- 
tial jxarticulars  may  be  learned. 

fi.  The  price  of  board,  inclxxding  washing,  mending  and  attend 
ance  fox'  all  who  are  sxxpported  at  the  public  charge,  is  three  dollai's 
irer  week.  For  private  patients,  or  those  sxxpported  by  themselves 
or  their  friends,  the  price  varies  from  three  dollars  and  fifty  cents  to 
five  dollars  or  more,  per  week  ; according  to  the  troxxble  and  expense 
incxxx'red  and  their  ability  to  pay.  Those  able  to  do  so  are  expected 
to  pay  at  least  the  expense  of  the  sxxpport  of  tlie  patient,  which  i^ 
considerably  above  the  lowest  rate. 

7.  All  payments  are  to  be  qxxarterly,  in  advance,  with  interest 
added  for  the  time  over-due. 

8.  The  obligations  of  the  nixith  commandment  are  not  sxxspended 
in  oxxr  intercoxxrse  with  the  insane.  In  bringing  a patient  to  the 
Hospital,  an  irreparable  injury  is  often  done  by  disgxxising  fr’om  him 
the  fact  that  his  ixhysician  and  fr'iends  consider  him  nick  and  that  it 
is  proposed  to  take  him  to  an  HonpUal.  where  his  chances  of  being 
cured  are  the  best  that  can  be  afforded  him,  and  whence  he  xvill  be 
taken  home  again  as  soon  as  he  shall  be  restored.  The  ingenxxity  of 


tbe  deception  does  not  alter  its  character,  nor  does  the  heli)lessness 
of  the  person  against  whom  it  is  practiced.  Use  force,  if  necessary, 
and  let  there  be  enough  of  it  at  the  outset  to  make  it  imposing:  but 
decei^tion  never. 

Visitors  are  admitted  to  the  Institution  every  week  day,  from  10 
to  12  A.  M.  and  from  2 to  4 P.  IVI.,  but  no  visitors  shall  be  admitted 
to  any  of  the  occupied  wards,  without  express  permission  of  the 
Superintendent,  and  especial  care  is  to  be  taken  that  no  amount  of 
visiting  is  ]iermitted  that  shall  prove  injurious  to  the  patients. 

S.  S.  SCHULTZ, 

Supt.  of  the  State  lloitpital  for  the  Insane, 

D.vnvillk,  Pa. 

Application  should  be  made,  and  the  projiei-  blanks  seciu'ed  and 
filled  out  and  signed,  before  the  patient  is  brought  to  the  Hospital. 
Blanks  for  this  puipose  may  be  obtained  at  the  Hospital,  through 
lettei-  or  otherwise,  or  from  the  Treasm-er  or  either  of  the  Trustees. 
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HISTORY  OF  THE  CASE. 


The  Relatev'es,  Friends  or  Guardians  of  Patients,  making  ajiplica- 
tion  for  tlieir  admission  into  the  State  Hospital  for  the  Insane,  at 
DanviUe,  Pa.,  are  requested  to  annex,  with  the  assistance  of  the 
Family  Physician,  precise  and  euld  answers  to  as  many  of  the  fol- 
lowing questions  as  are  applicable  to  M 

and  send  them  IMMEDIATELY,  by  mail  or  otherwise,  to  Dr.  S.  S. 
Schultz,  Superintendent  of  the  Hospital.  If  not  sent  before,  these 
Answers  should  come  with  the  Patient  to  the  Hospital  : 

1.  What  is  the  name  of  the  patient  ? 

Age  ? 

Place  of  birth  ? 

Residence  ? 

‘2.  Wliat  is  the  profession  or  occnpation,  atid  reputed  peenniary  circumstances  of 
tlie  patient  ? 

If  female,  state  profession  or  occnpation,  &c  , of  father  or  hnshand? 

3.  Is  the  patient  married,  or  single,  or  widowed  ? 

How  long  since  fir.st  married  or  widowed? 

If  patient  has  liad  cliildren,  state  their  mimher,  and  the  date  of  the  birth  of 
the  last  ? 

4.  What  is  supposed  to  have  been  the  exciting  cause  of  tlie  insanity? 

Is  it  a moral  cause,  such  as  disappointment,  fright,  love.  &c.,  or  a pliysical 
cau.se,  sncli  as  feyer,  the  immoderate  use  of  any  intoxicating  agents,  bod- 
ily injury,  serious  illness,  or  accident  effecting  the  nervous  system,  Ac.? 

5.  What  have  been  or  are  the  prominent  .symptoms  of  the  malady  ? 

Has  any  obvious  change  in  its  form  occurred  ? 

Does  it  appear  to  be  increasing,  decreasing,  or  stationary  ? 

6.  Does  any  constitutional  or  hereditary  predisposition  to  nervous  affections  exist 

in  the  family  of  the  patient? 

Was  any  relative  of  the  patient  ever  insane? 

If  so  state  particularly  whether  on  the  father’s  or  mother’s  side,  or  both  ? 

7.  Is  the  patient  subject  to  periodical  attacks  of  any  other  malady  ; to  any 

unusual  discharge,  or  suppression  or  obstruction  of  any  customary  dis-j 
charge  ; to  sores,  eruptions,  rupture,  epilepsy,  or  palsy? 

Specify  any  bodily  infirmity  or  disea.se  of  the  patient? 

8.  What  is  the  original  disposition  and  intellectual  capacity  of  the  patient  ? 
Mention  general  habits  of  life,  predominant  passions  or  prejudices,  and  any 

habitual  vice,  or  intemperance;  does  the  patient  use  ardent  spiri's, 
opium,  tobacco,  Ac,.? 
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0.  Are  there  lucid  intervals,  or  any  great  remissions,  or  excerbations,  and  do 
such  changes  occur  at  uncertain  times,  or  at  stated  periods  ? 

10.  Does  the  patient  rave  indifferently  on  various  subjects,  or  chiefly  on  one? 
What  is  that  subject? 

Mention  particularly  any  permanent  or  remarkable  illusions? 

11.  Has  the  patient  ever  threatened  or  attempted  to  commit  suicide,  or  any  act 

of  self-injury  ? 

By  what  means  ? 

Is  the  propensity  now  active? 

12.  Does  the  patient  manifest  any  disposition  to  injure  other  persons,  and  how  ? 
Or  cherish  any  malicious  design  ? 

Is  the  morbid  train  of  thought  excited  by  any  particular  subject  or  event  ? 

13.  Is  the  patient  inciitied  to  tear  clothes,  or  to  break  windows  or  furniture  ? 

14.  Since  the  commencement  of  the  insanity,  what  have  been  the  patient’s  habits  ? 
Cleanly  or  filthy  ? 

State  particnlarly  vvliether  the  patient  is  attentive  to  the  calls  of  nature? 

15.  Was  the  head  of  tlie  patient  ever  severely  injured? 

16.  How  long  before  accession  of  in.sanity  were  any  such  precursory  symptoms 

observed,  as  the  following,  viz;  Unusual  depre.ssion  or  elevation  of  spir- 
its, or  any  remarkable  alteration  in  temper,  disposition,  feelings,  opin- 
ions, conduct,  sleep,  appetite,  state  of  the  bowels,  or  health  of  the  patient  ? 
Previous  to  these  symptoms,  Irad  the  patient  been  remarkable  for  any  degree 
of  oddity,  eccentricity,  or  mental  infirmity? 

17.  Has  the  patient  been  insane  previously  ? 

If  so,  specify  the  date,  duration,  and  form  of  each  previous  attack  ? 

18.  Has  the  patient  ever  been  treated  for  insanity  in  this  or  any  other  Hospital 

for  the  Insane? 

If  so,  how  often  and  how  long  on  each  occasion  ? 

When,  in  what  condition  and,  if  not  cured,  for  what  reason  was  the  patient 
discharged  ? 

19.  How  LONG  has  the  patient  been  insane? 

Did  the  disorder  come  on  gradually,  or  suddenly  ? 

■20.  What  has  been  done  for  the  recovery  of  the  patient? 

And  with  what  effect? 

Mention  particularly  whether  depletion,  by  blood-letting,  leeches,  cathartics, 
low  diet,  &c,,  has  been  employed,  and  to  what  extent  ? 

21.  Has  the  patient  been  subjected  to  any  mechanical  restraint? 

If  so,  specify  the  length  of  time,  and  manner  in  which  the  re.straint  was 
applied  ? 

22.  You  are  reque.sted  to  state  any  other  circumstances  which  you  may  tliink  ol 

interest  or  importance. 
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PHYSICIANS’  CERTIFICATE. 


We o in  the  Count}' 

of. State  of  Pennsylvania  and 

of. in  the  County  of State  of 

Pennsylvania,  practitioners  of  medicine,  do  hereby  certify  that  we  have,  within 

one  week  of  the  date  hereof,  made  a personal  examination  of 

of. in  the  County  of. State  of 

Pennsylvania,  and  we  believe to  be  insane  and  a proper  patient  to  be  .sent 

to  the  State  Hospital  for  the  Insane,  at  Danville. 

In  Testimony  Whereof,  we  have  hereunto  set  our  hands  this 

day  of A.  D.  18... 

M.  D. 

M.  D. 

State  of  Pennsylvania  : I 

County  of / 

On  this day  of A.  D.  18...,  before  me,  a 

in  and  for  the  County  aforesaid,  personally  came 

and above  named, 

who  acknowledged  in  due  form  the  foregoing  as  their  certificate,  and  their  signa- 
tures thereto  as  genuine,  and  who  being  duly  sworn,  severally  and  each  for  him- 
self, do  depose  and  say  that  the  facts  set  forth  therein  are  correct  and  true  ; and  1 
do  hereby  certify  to  the  genuineness  of  the  said  signatures  and  to  the  respectabili- 
ty of  the  above  named  signers. 

Witness  my  hand  and  seal,  the  day  and  year  last  above  named. 

[seal.] 


REQUEST  FOR  ADMISSION. 


I of. in  the  County 

of. State  of  Pennsylvania, of 

the  patient  above  named,  do  hereby  request  that  lie, 

the  said be  admitted  as  a patient  into  the  State  , 

Hospital  for  the  Insane,  at  Danville. — *He  having  no  legal  Guardian. 

18... 

*If  tlie  patient  have  a legal  (iuardiaii,  the  req\iest  must  be  ra.atle  by  him,  in  wliicli  case  this 
danse  may  he  erased. 
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BOND  FOR  PRIVATE  PATIENTS, 


Know  AiiL  Men  by  These::  Presents,'  That  we : 

of in  the  County  of 

State  of  Pennsylvania,  are  held  and  firmly  bound  unto  the  Superintendent  or 
Treasurer  of  the  State  Hospital  foe  the  Insane,  at  Danville,  Pa.,  and 
their  successors  in  office,  in  the  sum  of  Five  Hundred  Dollars,  for  the  payment  of 
which  we  jointly  and  severally  bind  ourselves  by  these  Presents. 


Whereas, of 

in  the  County  of and  who  is  insane,  has  been 


admitted  as  a patient  into  the  State  Hospital  for  the  Insane,  at  Danville: 

Now,  Therefore,  the  Condition  of  this  Obligation  is,  That  if  the  said 
obligors  shall  pay  to  the  said  Superintendent  or  Treasurer,  or  their  successors  in 

office,  the  sum  of dollars  and 

cents  per  week,  for  the  board  of  said  patient,  so  long  as shall  continue  in  said 

Hospital,  with  such  extra  charges  as  may  be  occasioned  by requiring  more 

than  ordinary  care  and  attention,  and  shall  provide  for suitable  clothing, 

and  shall  pay  for  all  such  necessary  articles  of  clothing  as  shall  be  procured  for 

by  the  officers  of  said  hospital,  and  shall  remove from  said  hospital 

whenever  required  to  do  .so  by  the  Superintendent ; and  if shall  be  removed 

by  the  request  of  either  of  us,  or  by  any  one  before  the  expiration  of  three  calen- 
der months  after  the  admission,  then,  if  said  obligors  pay  board  for  thirteen  weeks, 

unless should  be  sooner  cured,  and  if  they  also  pay  not  exceeding  fifty 

dollars  for  all  damages .may  do  to  the  furniture  or  other  property  of  the 

hospital,  and  for  reasonable  charges  in  case  of  death;  such  payment  for  clothing 
and  board  to  be  made  in  advance  quarterly,  and  at  the  time  of  removal,  with  in- 
terest on  each  bill  from  and  after  the  time  it  becomes  due,  then  this  obligation  fo 
be  void,  otherwise  to  remain  in  force. 

•Sealed  with  our  seals,  and  dated  the day  of 187... 

[seal.] 


Signed  and  sealed  in  the  presence  of 


[seal.] 
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BOND  FOR  PUBLIC  PATIENTS. 


^(1  ij 

i 

nf 


Whereas, a resident  of 

in  the  County  of State  of  Pennsylvania,  has  been  admitted  i, 

as  a patient  into  the  State  Plospital  for  the  Insane,  at  Danville,  iii  said  State: 

Now,  Therefore,  We  the of  the  Poor  of. 

in  the  County  of. in  said  State,  in  behal 

of  the  inhabitants  of  said do  hereby  covenant  and  agree  that 

we  will  well  and  truly  pay  or  cause  to  be  paid  to  the  Superintendent  or  Treasurer 

of  said  Hospital,  or  their  .succes.sors  in  office,  the  sum  of 

dollars  and cents  pier  week,  for  the  board  of  said 

so  long  as shall  continue  a paatient  in  said  Hospital, 

with  such  extra  charges  as  may  be  occasioned  by requiring  more  than  or- 
dinary care  and  attention,  to  provide  for suitable  clothing,  and  pay  for 

all  such  necessary  articles  of  clothing  as  shall  be  pirocured  for by  the  officers 

of  said  Hospital,  and  to  remove from  said  Hospital  whenever  the  room  oc- 
cupied by shall  be  required  for  a class  of  pratients  having  preference  by  law 

to  be  received  into  said  Hospital  ; and  if shall  be  removed  at  the  reque.st 

of  said cf  the  Poor  before  the  expiration  of  .six  calender 

months  after  admission,  to  pay  board  for  twenty-.six  weeks,  unless shall  be 

sooner  cured.  Also,  to  pay,  not  exceeding  fifty  dollars,  for  all  damages may 

do  to  the  furniture  or  other  property  of  said  Hospital,  and  for  reasonable  charges 
in  case  of  elopDement,  and  funeral  charges  in  case  of  death. 

Payment  to  be  made  quarterly,  in  advance,  and  at  the  time  of  removal,  with 
interest  on  each  bill  from  and  after  the  time  it  becomes  due. 


Witness,  our  hands  this 
A.  D.  187... 


day  of. ^ 

> 

of  the  Poor  of 


in  the  County  of 


ST 


as 


IJ4J, 


DANVILLE,  PA. 

lo^Lv 

1,^0  V-'  TTo^ 

187S-1876. 


\ 


DA-NViRLF;: 
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MAR  10  1942 
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REPORT  OF  THE  TRUSTEES. 


i 


Hon.  DILLER  LUTHER,  Generaf,  Agent  and  Secretary  of  the 

State  Board  of  Charities  of  Pennsyi.vania. 

Sir:— The  undersigned  members  of  the  Board  of  Trustees  of  the 
State  Hospital  for  the  Insane  at  Danville,  have  the  honor  to  jiresent 
to  you,  in  compliance  with  the  requirements  of  the  law,  the  follow- 
ing statement  of  its  affairs  for  tlie  year  ending  September  30,  1876 : 

The  number  of  patients  in  the  Hospital  at  the  beginning  of  the 
year  w'as  260,  153  males  and  107  females.  The  admissions  were 
133,  81  males  and  52  females.  The  discharges  were,  21  restored, 
i 16  improved,  23  stationary,  and  22  deceased,  leaving  the  number  at 
the  end  of  the  year  181  men  and  127  women  ; total,  311.  It  ap- 
: pears,  therefore,  that  at  the  close  of  the  year  there  were  51  more 
patients  than  at  the  opening.  The  average  number  was  277.71.  or 
32  more  than  in  the  previous  year.  Of  the  admissions  during  the 
year  67  per  cent,  were  supported  by  the  public  authorities,  the  re- 
maining 33  per  cent.,  though  entered  as  committed  by  their  friends, 
were  not,  in  very  many  cases,  in  circumstances  to  contribute  any 
more  towards  their  support  than  the  rate  established  by  law  for 
public  patients. 

From  the  books  of  the  Treasurer  it  appears  that  the  income  of 
tile  Hospital  from  all  sources  was  $68,611.79,  and  the  outgo  $68,- 
113.79.  The  average  weekly  cost  per  patient  was,  therefore,  $1.71, 
including  what  was  expended  for  clothing,  which  is  again  refunded 
to  the  Hospital.  The  entii'e  apparent  increase  in  the  weekly  aver- 
age of  22  cents  over  that  of  last  year  arises  fi'om  the  larger  stock  of 
supplies  on  hand  and  paid  foi'. 

It  is  a source  of  great  satisfaction  to  the  Trustees  to  be  able  to  re- 
port that  the  remaining  seven  wards  of  the  male  wing  of  the  Hos- 
pital, which  had  been  in  process  of  construction  for  several  years, 
were  comjileted  in  the  early  jiart  of  the  calendar  year,  and  have 
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since  been  occupied.  The  superiority  of  the  accommodations  in  en- 
larged space,  better  ventilation  and  single  sleeping  rooms  is  clearly 
seen  in  the  dimininished  excitement  of  the  inmates.  The  imme- 
diate surroundings  of  this  wing  have  also  been  greatly  improved, 
and  are  approaching  completion. 

The  present  amount  of  accommodation  is  for  350  males  and,  by 
crowding,  120  females,  total  470.  Somewhat  more  than  half  of  this, 
space  is  occupied  on  the  male  side,  and  on  the  female  side  there  is  a 
considerable  number  of  inmates  beyond  what  can  be  properly  ac- 
commodated, as  will  appear  by  comparing  the  present  population 
with  the  amount  of  room.  There  is  no  reason  to  hoiie  that  the  past 
annual  increase  in  the  number  of  applicants  suitable  for  admission 
will  be  materially  diminished  in  the  future.  These  two  facts  taken 
together,  the  present  crowding  and  the  certain  increase  of  it  in  the 
time  to  come,  strongly  present  the  urgent  necessity  for  the  comple 
tion  of  the  building  so  that  there  may  be  the  same  extent  of  accom- 
modation for  females  as  there  is  for  males. 

The  Trustees,  being  early  assured  by  competent  official  authority 
that  if  any  part  of  the  apjirojniation  made  for  building  purposes  the 
last  session  of  the  Legislature  could  be  paid  out  of  the  State  treasu- 
ry the  piesent  3'ear  it  would  be  only  a very  small  part.decided  to  incur 
no  liabilities  bejmnd  what  was  absolutely  necessary  to  place  the  work 
in  a favorable  condition  for  the  next  season.  However  much  the  farm 
buildings  are  required,  and  however  disadvantageous  on  any  ac- 
count to  be  obliged  to  dispense  with  them  another  year,  it  was  at 
once  decided  to  postpone  doing  anything  at  them  and  to  devote  all 
the  funds  that  might  be  available  to  the  preparation  of  room  for 
patients.  Accordingly  the  excavation  was  completed,  the  cellar 
walls  were  laid  up,  a half  a million  of  brick,  and  all  the  j oists  put  on 
the  ground,  and  the  flooring  arranged  for  so  that  the  building  sea- 
son of  1877  may  witness  the  most  expeditious  and  economical  pro- 
gress in  the  erection  of  the  much  needed  unfinished  part  of  the 
building.  Until  this  is  accomplished  the  female  wards  will  be  e.x- 
cessively  crowded,  classification  impossible,  and  other  advantages, 
which  the  Hospital  is  designed  to  furnish  its  inmates,  only  in  part 
attained. 

If  the  Legislatm'e  shall  grant  the  requisite  funds  we  may  now 
look  for  the  early  completion  of  the  hospital ; this  being  done  its 
proper  work  of  curing  and  caring  for  its  dependent  population  can 
be  prosecuted  with  more  efficiency  and  success,  and  with  less  dis- 


traction  and  annoyance  fi-om  outside  duties  to  the  officers.  On  ac- 
count of  building  and  fiuTiishing  the  new  part  the  receipts  from  the 
State  were  $53,450.00;  from  the  quaiiy  and  all  other  sources  $2,- 
861.61,  total,  $56,311.61.  This  was  all  expended  together  with  a 
balance  of  $160.21,  to  be  carried  to  the  next  year. 

We  find  great  pleasure  in  again  expressing  om'  imdiminished  con- 
fidence in  the  Superintendent,  Dr  S.  S.  Schultz,  as  well  for  his 
faithfulness  as  medical  Superintendent,  as  efficiency  in  the  manage- 
of  the  building  operations. 

On  the  completion  of  the  north  wing  the  patients  were  removed 
to  the  new  wards,  and  the  poition  lately  occupied  has  been  thor- 
oughly repaued  and  repainted. 

The  stone  pier  erected  in  the  river  last  year  for  the  protection  of 
the  water  pipes  has  proved  satisfactory. 

The  master  carpenter  and  mason  have  given  entire  satisfaction 
in  the  supervision  of  the  work  committed  to  their  charge,  all 
of  which  has  been  well  and  economically  done. 

That  the  Hospital  may  be  completed  and  its  greatest  efficiency 
attained  as  speedily  as  jjossible,  we  respectfully  ask  your  Honorable 
Board  to  recommend  the  following  appropriations  (which  will  finish 


the  entire  structure). 

For  the  completion  of  the  South  Wing $140,000 

For  Support 25,000 

For  Additional  Insurance...-. 1,000 

A.  F.  RussEr,,  Prest.  W.  A.  M.  Grier, 

Thomas  Chai.fant,  Sec’y.  B.  H.  Detwiler, 
Hugh  Young,  W.  H.  Bradley, 

Benj.  H.  Throop,  T.  O.  VanAlen, 

Chas.  S.  Minor, 


October  29th,  1876. 


SUPERINTENDENT’S  REPORT. 


To  THE  Trustees  of  the  Hospitai.  : 

In  accordance  with  the  rules  established  for  the  pui-pose  the  fourth 
Annual  Report  since  the  opening  of  the  Hospital  is  herewith  respect- 
fully laid  before  you,  with  the  usual  tables  of  statistics. 

Tlie  chief  event  in  the  history  of  the  institution  during  the  pe- 
riod covered  by  the  report  has  been  the  comi^letion  of  the  North 
wing  of  the  building  and  its  occupation  early  in  the-  year.  When 
we  were  able  to  give  male  patients  the  required  twenty  five  per  cent, 
additional  room,  the  long  looked  for  relief  from  overcrowding  was 
not  only  obtained  but  found  most  pleasant  to  all.  The  perplexing 
problem  constantly  arising  before,  whom  out  of  a number  of  danger- 
ous inmates  to  make  companions  in  an  associated  dormitory  will  not 
arise  again  in  this  hospital,  on  the  male  side.  I hope  during  the 
present  generation,  and  the  large  proportion  of  single  sleeping 
rooms  ought  to  prevent  it  forever. 

As  not  all  the  room  was  at  once  required  the  older  wards  were 
vacated  in  order  to  make  it  more  easy  to  remove  the  traces  of  the 
somewhat  rough  treatment  to  which  they  had  been  subjected  for 
more  than  three  years.  The  plastering,  painting,  and  even  the 
woodwork,  as  also  the  water  and  gas  fixtures  required  some  measure 
of  renovation,  especially  in  the  part  occupied  by  the  more  excited 
patients.  This  work  has  been  leisurely  carried  on  during  the  sum- 
mer and  will  soon  put  the  wards  into  a more  pleasant  condition 
than  they  were  originally 

The  grading  around  the  North  or  male  wing,  which  has  been  un 
der  way  for  more  than  a year  but  subject  to  many  unavoidable  de 
lays  and  interruptions,  is  now  completed  and  the  ground  will  h( 
ready  for  planting  in  the  spring.  Two  large  yards  in  the  rear  o 
this  wing  have  been  enclosed  as  airing  courts.  In  one  of  them  i 
neat  summer  house  twenty  by  forty  feet  lias  been  erected,  and  some 
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thing  similar  is  to  be  placed  in  the  other.  Numerous  walks  are  be 
ng  laid  out  and  paved  in  these  yards  and  so  far  as  practicable  they 
vvill  be  planted  with  shade  trees  and  shrubbery.  Such  work  as 
j^rading,  planting,  and  the  construction  ot  airing  courts  should  be 
done  at  the  earliest  possible  period  in  the  history  of  such  an  insti 
|:ution  Their  aid  and  influence  are  so  essential  that  no  hospital 
should  be  considered  as  even  approaching  completion  without  them. 
i!n  the  present  case,  however,  the  necessity  and  desire  of  bringing  down 
he  outlay  for  this  purpose  to  the  smallest  sum  conspired,  and  the 
voik  was  consequently  postponed  from  time  to  time  in  the  interests 
)f  economy  Hospital  reports,  it  is  true,  are  not  without  the  men- 
ion  of  instances  where  the  enclosing  walks  and  board  fences  of  air 
ng  courts  have  been  demolishe;!  as  part  of  the  system  which  tolera- 
ed  stone  floors  and  chains  In  an  institution,  however,  which  does 
lot  select  its  inmates  there  will  always  be  a large  propoition  to 
/horn  the  liberty  and  out  door  influences  of  an  airing  court  will  be 
f great  benefit,  and  for  whom  no  other  contrivance  will  effect  the 
ame  purpose.  Some  are  too  mirch  excited  to  engage  in  any  labor, 
r to  submit  to  the  necessary  restrictions  of  a formal  walk.  Some 
re  too  feeble  for  any  active  exertion.  Others  will  be  readily  kept 
:'om  wandering  away  by  an  enclosrrre  who  would  resist  the  necessary 
estraint  effected  by  an  attendant  There  are  other  classes  for 
'horn  the  sunlight  and  free  air  are  only  possible  where  airing  courts 
re  provided  I rejoice  therefore  in  the  prospect  of  the  early  ad 
ition  of  these  to  the  irrcreasing  number  of  our-  resoiu'ces  for  the 
ore  and  comfort  of  the  sick.  The  many  acres  enclosed  in  front  of 
ais  wing  will  be  traversed  by  broad  foot-paths  as  early  as  it  will  be 
ossible  to  make  them,  so  that  no  kind  of  weather  shall  ever  be  able 
) prevent  us  from  havirrg  plenty  of  dry  foot  room  for  exercise  out- 
de  of  the  building.  This  will  help  much  to  abolish  those  gloomy 
ays  in  the  winter  and  sjning  when  everybody'  has  been  confined  to 
he  house  mud  bound.  The  tendency  to  sameness  of  life  and  con- 
equent  indolence  in  the  building  is  so  strong  that  everything 
khich  lessens  the  effort  requisite  to  overcome  it  is  desirable.  Well- 
ept  footpaths,  shaded  and  free  from  dust  in  summer-  and  dry  in 
'inter  are  no  mean  assistance  to  the  general  comfort. 

Efforts  at  progress  in  other  directions  have  also  beerr  made. 
110  deciduoirs  and  evergreen  trees  were  planted  in  a mrrsery  for 
ture  permanent  location  as  the  grorrnds  may'  become  ready’  to  re 
jive  them.  60  large  ornamental  trees,  250  plants  irr  the  class  of 
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shrubbery  and  600  currant  bushes  were  set  out.  Our  want  of  in 
creased  means  for  diversion  and  entertainment  has  not  been  losi  | 
sight  of.  Something  lias  been  done  towards  meeting  it  by  adding 
to  those  already  on  the  walls  69  handsomely  framed  lithographs,  en 
gravings  and  oil  prints  of  from  two  to  six  square  feet  in  size.  On<( 
of  Weber’s  superior  Large  Concert  Grand  Pianos  has  been  put  intc 
the  chapel.  The  concerts  made  possible  by  it  have  shortened  mani  i 
of  the  long  winter  evenings.  Thirty  seven  volumes  were  added  t( 
the  library,  and  the  former  stock  of  stereopticon  slides  has  been  in 
creased  to  900.  So  far  as  it  may  be  possible  judiciously  to  sav(a 
any  part  of  the  hospital  income  for  this  purpose  from  less  indispenjj 
sible  directions  the  number  and  variety  of  such  appliances  will  b<! 
augmented.  When  all  has  been  done  that  is  practicable  to  vary  th( 
experience  of  hospital  life,  there  will  still  be  much  monotony  fron 
day  to  day,  and  the  most  liberal  supply  will  still  fail  of  accomplish, 
ing  all  that  should  be  done  to  vary  the  healthy  mental  impression! 
and  thus  displace  the  unhealthy  and  unreal. 

The  means  heretofore  employed  for  this  jDUipose  have  again  beeij 
regularly  resorted  to  during  the  j^ear.  They  have  consisted  of  the 
daily,  evening,  and  Simday  afternoon  services  in  the  chapel,  the 
lantern  exhibitions  with  Oxyhydrogen  light,  some  of  which  werei 
given  in  the  wards ; lectures,  concerts,  and  readings  on  three  eve 
nings  of  the  week  during  six  months  of  the  year ; a plentiful  supplj: 
of  books,  papers  and  other  reading  matter  through  the  wards;  games.' 
participation  in  the  diversified  employments  daily  carried  on  indoors 
and  out,  walks  in  the  grounds  and  beyond  the  pr  emises,  and  the 
daily  use  of  the  pleasure  carriage  for  female  patients.  The  pic-nics 
of  former  years  were  repeated  with  an  optional  attendance  of  66  per 
cent,  of  all  the  patients. . Through  the  exertions  chiefly  of  one  oi 
the  oflficers  it  was  possible  on  two  occasions  to  afford  an  excellent 
home-made  theatrical  exhibition. 

The  lesson  taught  by  these  variorrs  occupations  is  that  the  in- 
mates of  an  hospital  are  not  insrrsceptible  to  the  various  pleasurable 
impressions  from  without  which  please  and  divert  as  well  as  instruct 
and  edify  their  more  fortunately  situated  fellow  men.  This  howev- 
er is  an  old  lesson  no  doubt  taught  as  early  as  the  curse  of  sin  bore 
fruit  in  insanity,  but  never  learned  or  comprehended  until  the  pres- 
ent century  ; and  now  that  it  is  learned  it  is  high  time  that  it  be 
permitted  to  have  its  full  bearing  on  the  entire  question  of  how  the 
insane  ought  to  be  treated.  The  supply  of  drugs  and  their  apph- 
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cation  according  to  the  most  approved  principles  are  considered 
proper  objects  for  the  expenditure  of  funds.  No  home  of  the  insane, 
however  well  clad,  warmed,  aired,  fed  and  lodged  they  might  be  in 
it  would  be  called  a hospital  without  them  ; and  very  properly  so. 
And  yet  for  the  great  majority  of  the  chronic  insane  collected  in 
hospitals  suitable  systematic  occupation  for  body  and  mind  is  of 
j^astly  greater  importance  than  the  entire  paraphrenaha  of  the  dis- 
pensary. It  contributes  more  to  their  substantial  comfort  and  well 
being  and  through  these  to  their  mental  restoration.  It  should 
therefore  be  thought  as  legitimate  an  expenditrrre  to  build  workshops 
and  employ  an  adequate  number  of  attendants  to  give  each  patient 
jjrroper  supervision  and  example  in  labor,  to  provide  room  and  facili- 
ties for  amusement  as  to  make  any  other  provision.  How  most  wisely 
to  accomplish  this  may  not  be  so  easy  to  decide,  but  the  end  once 
brought  clearly  into  view  it  cannot  be  doubted  but  that  the  impulse 
of  benevolence  and  the  spirit  of  inquiry  which  have  done  so  much 
already  in  this  field  will  overcome  every  obstacle.  Expense  judi- 
' ciously  incurred  cannot  be  properly  any  objection,  as  whatever  best 
r promotes  the  end  of  all  hospital  construction  and  maintenance  is 
I the  cheapest. 

We  are  again  indebted  to  the  friends  of  the  hospital  for  numerous 
' favors.  I would  mention 

The  publishers  of  the  following  newspapers  for  copies  gratuitous- 
I Ij  sent  dming  the  year: 

Daily  Times,  Scranton. 

Wellsboro  Gazette. 

Carbondale  Advance: 

Clinton  Republican,  Lock  Haven. 

Bucks  Coimty  Intelligencer  (semi-weekly),  Doylestown. 

Sun  & Democrat,  Williamsport. 

Montour  American  (4  copies),  Danville. 

Clearfield  Republican. 

Wellsboro  Agitator. 

Susquehanna  Zeitung,  Williamsport. 

West  Branch  Beobachter.  “ 

Democratic  Watchman,  Bellefonte. 

Muncy  Luminary. 

Carbon  Advocate,  Lehighton. 

Bradford  Reporter,  Towanda. 

Mauch  Chimk  Coal  Gazette. 
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A.  Weber,  New  A^ork,  for  a reduction  of  $650  on  the  list  price 
of  a large  Concert  Grand  Piano. 

Robert  Adams  and  friends  for  musical  entertainments  on  three 
occasions. 

T.  C.  Maxwell  & Bros.,  Geneva.  N.  Y.,  for  270  shrubs  and 
shade  trees. 

Three  lady  friends  for  two  piano  and  vocal  concerts. 

Mrs.  Geo.  F.  Geisinger  for  24  vols.  Harper’s  Monthly,  and  a 
large  number  of  illustrated  papers  j 

Miss  D.  L.  Dix  for  one  doz.  Stereoscopic  slides.  | 

Hiram  Thornton  and  friends  for  a musical  entertainment. 

Dr.  W.  H.  Bradley  for  four  handsome  steel  engravings. 

Miss  Margaret  Montgomery  for  several  vols.  of  Harper’s  Montln 
ly  and  illustiated  paj^ers. 

Surgeon  General  U.  S.  A.  for  one  vol.  of  Surgical  History  of 
the  War. 

Rev.  Mr.  Beeber  for  2 vols.  of  Harper. 

Rev.  Mr.  Moore,  of  Bloomington,  111.,  foi'  conducting  a Sabbath  [ 
afternoon’s  service.  'j 

The  medical  Purveyor  U.  S.  A.  for  a copy  of  Medical  Statisticsy 
of  Provost  Marshal  General’s  Bureau. 

The  Danville  O^iera  House  Orchestra  for  an  evening’s  excellent 
musical  entertainment. 

The  officers  of  the  Alontour  County  Agiicultuial  Society  for 
free  passes  to  their  well-arianged  Fail’. 

Dr.  Fry  after  having  discharged  the  duties  of  Junior  Assistant 
for  nearly  two  years  with  general  satisfaction,  lesigned  to  enter, 
private  practice.  Into  this  changed  field  of  labor  he  carries  witlij 
him  the  best  wishes  of  his  foimer  associates  and  patients.  After  an»i| 
interval  uf  a month,  very  ably  filled  by  Dr.  A.  F.  Pi  ice,  he  was  1’om.|  ‘ 
lowed  by  his  permanent  successor.  Dr.  Geo.  B.  Massey,  whose  at" J -j 
tainments  and  zeal  promise  the  best  results  for  the  hospital. 

Dr.  McLaughlin  retains  the  position  of  first  assistant  and  confin^R 
ues  to  discharge  its  duties  with  efficiency  and  excellent  judgment. 

The  service  of  Mr.  Eyer  as  steward  is  steadily  characterized  by  S 
the  practical  skill  that  knows  how  to  reconcile  fidelity  to  the  hospit-  ;i 
■ al.  with  the  reasonable  wishes  of  the  public.  1 

To  these  officers  and  the  large  proportion  of  conscientious  ami  i 
diligent  employes  who  occupy  more  humble  but  not  less  honorable 
and  essential  positions  in  the  building  and  outside  you  are  under  ! 
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Providence  very  largely  indebted  for  whatever  good  the  institution 
has  accomplished  diu’ing  the  past  year.  Nor  do  I wish  to  pass  over 
without  recognizing  theu-  help  the  goodly  number  of  patients  who 
in  their  struggle  with  adversity  have  known  to  preserve  a warm 
heart  and  even  temper.  They  always  diffuse  about  them  the  bright 
light  of  their  cheerful  countenances,  and  bring  whiling  hands  to 
whatever  little  job  may  come  in  their  way.  They  are  a constant  ex- 
ample to  those  less  fortunately  constituted,  and  rmconsciously  give 
important  encom-agement  to  officers  and  attendants.  Without  this 
element  in  the  population  of  a hospital  it  would  have  to  be  orga- 
nized on  a different  and  less  economical  basis.  'WTiile  much  more 
could  be  said  of  the  good  they  confer  on  those  about  them,  they  have 
their  full  compensation  in  their  owm  increased  moral,  mental,  and 
bodily  well  being. 

I wish  in  conclusion  again  to  express  my  appreciatian  of  the  kind- 
ness and  confidence  which  have,  on  your  part,  imiformly  marked  our 
intercourse,  and  of  the  active  and  intelligent  interest  which  you 
have  always  manifested  in  the  welfare  of  the  hospital  and  its  de- 
pendent inmates.  They  have  greatly  lightened  the  burden  of  daily 
cares,  inseparable  from  the  charge  of  such  an  institution. 

S.  S.  SCHULTZ, 

Danville,  October  29,  1876.  Superintendent. 
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TABLE  I. — Movement  of  tue  Population. 


MALES. 

FEMALES. 

TOTAL. 

Number  at  beginning  of  the  year 

153 

107 

260 

Admitted  in  the  year 

81 

52 

133 

Total  present  in  the  vear 

234 

159 

393 

Discharged — Recovered 

14 

7 

21 

Improved 

7 

9 

16 

Stationary 

10 

13 

23 

Died 

19 

3 

22 

Remaining  at  end  of  the  year 

184 

127 

311 

Average  present  during  the  year 

160.95 

116.76 

277.71 

TABLE  11. — Admissions  and  Dischakges  from  the  Beginning  of 

THE  Hospital. 


MALES. 

FEMALES. 

TOTAL. 

Admitted 

380 

240 

■I 

620 

Discharged — 

Recovered 

54 

31 

85 

Improved 

38 

29 

67 

Stationary 

47 

31 

78 

Died 

57 

22 

79 

TABliE  111.—  Numbkk  at  Each  Age  When  Admitted  in  the  Year. 


When  Admitted. 

When  Attacked. 

Age. 

MALES. 

FEMALES. 

TOTAL. 

MALES. 

females. 

TOTAL. 

' 

Under  15 

6 

5 

11 

15—20 

6 

1 

7 

8 

3 

11 

20-25 

16 

8 

24 

11 

6 

17 

25—30 

7 

6 

13 

6 

9 

15 

30—35 

10 

12 

22 

6 

6 

12 

35—40 

7 

4 

11 

6 

6 

12 

40-45 

9 

3 

12 

8 

1 

9 

45—50 

5 

7 

12 

3 

7 

10 

50-60 

9 

6 

15 

7 

3 

10 

60—70  

4 

3 

7 

3 

3 

70-80 

80  and  over 

1 

Unknown 

8 

1 

9 

i7 

6 

23 

All  Ages 

81 

52 

133 

1 81 

52 

133 

TABLE  lY.— Nimbek  at  Each  Age  from  the  Beginning  of  the 

Hospital. 


Age 

' . When  Admitted. 

When  Attacked. 

MAL 

ES.  1 FEMALES 

TOTAL. 

MALES. 

FEMALES. 

TOTAL. 

Under  15 

3 

3 

18 

14 

32 

15-20 

15 

5 

20 

26 

8 

31 

20—25 

49 

27 

76 

49 

38 

87  i 

25—30 

50 

25 

75 

45 

22 

67 

1 30  - 35 

48 

44 

92 

49 

38 

87 

1 35—40 

38 

35 

73 

33 

36 

69 

t 40—45 

40 

21 

61 

28 

20 

48 

i 45-50..  . 

29 

23 

52 

16 

22 

38 

' 50—60 

46 

29 

75 

33 

15 

48 

; 60—70 

19 

21 

40 

14 

3 

17  ' 

70—80 

7 

2 

9 

2 

1 

3 

80  and  over 

1 

1 

2 

1 

... 

1 

Unknown 

35 

7 

42 

; 66 

23 

89 

.411  Age.s  

380 

240 

620 

380 

240 

_ 620  _j 

IG 


TABLE  V.— Nativity  of  Patients  Admitted. 


Nativity. 

1 Within  the  Year 

P"eom  THE  Bedinning 

MALES 

FKM. 

TOTAL. 

MALES 

FEM,. 

TOTAL. i 

Allegheny.  County 

1 

1 ' 

Berks  “ 

1 

1 

2 

2 

2 

4 

Blair  “ 

1 

1 

Bradford  “ 

2 

2 

16 

9 

25 

Bucks  '•  

•} 

Carbon  ” 

i 

1 

1 

2 

3 

Centre  ' ‘ 

1 

4 

5 

11 

11 

22  ' 

Clearfield  “ 

1 

1 

8 

2 

10  ; 

Clinton  “ 

1 

>> 

3 

5 

4 

9 

Columbia  

1 

2 

3 

16 

13 

29  ‘ 

Dauphin  “ 

1 

1 

•t 

2 

2 

4 

Jefferson  

1 

1 

1 

1 

Lancaster  " 

1 

1 

1 

1 

Lebanon  “ 

1 

1 

Luzerne  “ 

6 

o 

ii 

49 

22 

71 

Lycoming  “ 

3 

5 

8 

12 

1.5 

27 

M unroe  “ 

3 

3 

7 

7 

Montour  ' 

1 

.> 

3 

8 

11 

19 

Northampton  County 

2 

2 

2 

1 

3 i 

Norihumberland  “ 

1 

1 

3 

5 

8 

Perry  “ 

2 

. . 

‘7 

Philadelphia  ‘ 

i 

1 

1 

1 

2 

Potter  “ 

1 

1 

1 

. 

1 

Schuylkill  ‘ 

3 

2 

5 

Snyder  

5 

1 

6 

Sullivan  “ 

. . 

1 

4 

5 ! 

Susquehanna  “ 

3 

4 

7 

18 

9 

27 

Tioga  “ 

O 

1 

3 

6 

11 

17  1 

Union  “ 

1 

1 

3 

2 

5 ! 

Wayne  “ 

5 

1 

(i 

12 

7 

19  1 

Wyoming  “ 

1 

1 

10 

5 

15 

York  " 

1 

1 

Pennsylvania  

3 

8 

3 

3 , 

Connecticut 

1 

] 

1 

1 

*7 

Massachusetts  

1 

] 

2 

Vermont  

1 

1 

New  Jersey  

3 

2 

5 

New  York  

1 

5 

6 

14 

9 

23 

Delaware  

1 

1 

Rhode  Island  

1 

1 

2 1 

England  

3 

5 

16 

9 

25  i 

Germany  

11 

3 

14 

30 

14 

44  1 

Ireland  

24 

6 

30 

84 

48 

132 

Scotland  

1 

1 

2 

1 

3 

Switzerland  

1 

1 

Sweden  

i 

1 

1 

1 

O 

Wales  

1 

i 

2 

8 

3 

H 

Unknown  

1 

1 

7 

3 

10 

17 


I 

H TABLE  VI. — Eesidence  or  those  Admitted. 

'4 


Residence. 

Within  the 

Year. 

From  the  Beginning 

MALES 

FEM. 

TOTAL 

MALES 

FEM. 

TOTAL. 

Bradford 

2 

3 

5 

1 25 

10 

35  i 

i Berks 

1 

1 

1 

1 

Cameron 

1 

1 ; 

Carbon 

2 

1 

3 

3 

5 

8 : 

Centre 

4 

4 

13 

12 

25  ' 

Clearfield 

i 

1 

O 

11 

4 

15 

i Clinton 

4 

3 

7 

14 

14 

28 

; Columbia 

8 

2 

5 

23 

15 

38 

i Luzerne 

31 

IS 

49 

150 

77 

Lvcomiii" 

9 

9 

18 

26 

21 

47 

Montour  

1 

1 

15 

14 

29 

1 .Monroe 

3 

3 

6 

1 

7 

; Northumberland 

5 

1 

6 

1 I* 

7 

16 

1 Potter 

2 

I 

• > 
O 

3 

2 

5 

' kScbuvlkill 

... 

1 

1 

2 

Snvder 

1 

... 

1 

3 

1 

4 

i Sullivan 

1 

1 

2 

3 

5 

Susquebauna 

(i 

6 

11 

24 

13 

37 

! Tioga 

1 

2 

3 

10 

13 

23 

' Union 

1 

1 

8 

4 

12 

Wavne 

5 

1 

0 

20 

16 

3(1  1 

J Wyoming 

2 

... 

2 

14 

5 

19 

18 


TABLE  VII. — OccurATioN  of  those  Admitted, 


Within 
THE  Yeah 

From  THE 
Beginning 

Axe-maker..... 

] 

Arrliitect 

1 

Baker 

1 

Blacksmith 

1 

4 

Bonk  - keeper... 

1 

1 

Boiler-maker.. 

1 

1 

Boatman 

2 1 

Biicklaver 

4 

Cabinet-maker, 

1 

3 

Car])eiiter , 

1 

1(1 

Carriage-maker 

1 

Civil  Engineer, 

1 

Clerk 

1 

5 

Dranghisman... 

I 

1 

Uruggi.'^t 

1 

1 

hkirmer 

It) 

.77 

Fii'entan 

1 

3 

Harnes.s-maker 

2 

Hatter 

1 

1 i 

■Jeweller 

1 ! 

Laborer... 

25 

IK) 

Landlord 

1 

4 

Lawyer 

1 

Limebnrrter 

•> 

Machini.st  

2 

3 

Mason 

] 

3 

Miner 

7 

32 

Miller 

1 

Millwright 

1 

Monider 

1 

• ) 

Merchant 

3 

Musician 

] 

1 

Painter,  house.. 

O 

Photographer... 

i 

1 

Pedlar 

1 

Physician  

... 

3 

Phvsiciau’ssou. 

1 

1 

Plough-maker,  i 

1 ' 

Potter 

1 

Puddler 1 

1 

Powder-miller. ' 

1 

Plumber 

1 i 

Ka  Broader 

5 

Roller 1 

1 

Sawyer i 

1 h 

Sugar-maker. ..j 

1 

Shi|)  carpenter  j 

1 ! 

Shoemaker ! 

4 

7 

Saloon-keeper.. , 

1 i 

Slater j 

1 ! 

i 

: i 

Within  ' From  the 
,THE  Year,  Beginning 

Stone-cutter.  .. 

1 

Soldier 

I 

1 

Speculator. ...... 

i • ... 

1 

! Student  

1 

] 

j Tanner 

4 

1 i Ttiilor 

1 

1 Teacher 

1 

3 

Tiiismiih 

’ 1 

• ) 
O 

Turner 

1 

VV’eaver 

1 

Woolen.ManuPi 

1 

No  ( )ccupaiion.. 

9 

: Unknown '.. 

FEMALES. 

8 

ol 

! Domestics 

0 

17 

1 Dress  maker 

2 

4 

1 Housekeeper 

(3 

! ; 'Teacher 

1 

1 1 N urse 

1 

I No  ( tcciipation.. 

4 

1 Unknown  

' WIVES  OF 

0 

(3 

Barber 

1 

Basket-maker 

1 

BlackHinitli 

3 

Bor.ler 

1 

Onbiiiet-maker.. . . 

2 

Carpenter 

i 

« 

Engineer 

1 

Farrae)’ 

5 

29 

Florist..: 

1 

1 

Hackman 

1 

1 

Laborer 

7 

40 

Landlord 

1 

2 

Lawyer 

1 

Liimbemian . . 

1 

2 

Lninber  Mercliant, 

1 

Merchant ' 

i 

1 , 

Miner j 

3 

8 

Millwright 

1 

Nurseryman 1 

1 

Railroader 

i 

1 

Tanner 

1 ; 

; '1  ailor 

1 , 

Unknown 

i DAUGU'I’ERS  OF 

2 

2 1 

Carpenter 

1 

I 

; Fanner 

3 

14 

j Lal)orer 

2 

« 

j Merciiaut 

2 

' Miner 

i 

2 

Iron  Maiuit’r 

1 

1 

1 Tailor 

2 

Ticket  Agent 

WIDOWS  OF 

1 

: Car|)emer . 

i 

I 

Farmer 

2 

3 

Laborer 

1 

2 

i A Domestic 

1 

1 

' Linknown 

4 ‘ 

55 

ly 


TABLE  VIII.— Civil  Conditiox  or  Patiexts  Admitted. 


Single 

l^r.iri  it  li.. 
Widowed 
Unknown 

Total 


Within  the 

y EAR 

M\I,ES 

FEM. 

TOTAL 

,-u 

20 

54 

0'3 

24 

59 

6 

8 

14 

6 

6 

81 

52 

133 

Fromtiie  Ceginnixc. 


MALK3 

FEM. 

TOTAL. 

1G4 

78 

242 

1G9 

12G 

29.) 

19 

33 

52 

28 

3 

31 

380 

240 

G20 

TABLE  IX.-  IIov  Committed. 


Within 

THE 

VEAK 

Fkom 

t 

THE  BeHINNINO. 

MALES  FI-.M. 

TOTAL 

j 

1 .MALE 

-i  FEM, 

TOTAL 

Ky  Frieiuls 

23 

20 

43  ’ 

125 

88 

213 

llv  (.'verseei’.s  of’  the  Poor 

34 

10 

50 

121 

82 

203 

Ilv  Courts 

24 

16 

40 

134 

70 

204 

Total 

81 

d'2 

133 

, 380 

' 240 

620 

20 


TABLE  XI. — SxjprosED  oh  Assujied  Causes  ok  Insanity. 


Causes. 


Apoplexy 

Abuse,  Domestic 

“ Parental 

Affection,  Disappointed.. 

Bereavenient 

Change  of  Life 

Cliild  Bearing,  Excessive 

Convulsions 

Congenital 

Dysmenorrhoea 

Dissipation 

Epilepsy 

Excitement,  religions 

Pixcilement,  Political 

Fright 

Ill  Health 

Intemperance 

I njiirv  of  Head 

Imbecility 

Lactation 

Loss  of  Property 

Malarial  Fever 

Measles 

Overexertion,  Menial 

Onanism 

Puerperal....; 

Pneumonia 

Scarlatina 

iSpiritualism 

Suppressed  Menstruation 

Syphilis 

Sunstroke 

Severe  Beating 

Trouble,  Business 

“ Domestic 

Typhoid  Fever  

Venery 

Unassigned 

I Total 


Within  the  Year, 


MALES. 

FEM. 

TOTAL 

1 

1 

2 

2 

... 

... 

1 

1 

... 

i 

1 

. . 
1 

1 

2 

"(5 

3 

'9 

2 

2 

1 

1 

5 

5 

10 

10 

1 

1 

■‘l 

”2 

'3 

'2 

”2 

3 

3 

1 

1 

2 

2 

1 

1 

5 

5 

50 

31 

81 

81 

52 

133 

From  the  Beginni 


MALES 

FEM. 

TOT^ 

4 

1 

5 

5 

5 

1 

1 

1 

2 

3 

6 

0 

11 

4 

4 

1 

1 

1 

1 

2 

2 

2 

4 

1 

1 

1 

1 

27 

7 

34 

3 

6 

9 

1 

1 

7 

1 

8 

6 

20 

26 

37 

1 

38 

7 

2 

9 

2 

2 

1 

1 

1 

1 

i 

1 

1 

1 

3 

2 

5 

13 

13 

16 

16 

1 

1 

1 

1 

1 

1 

2 

2 

4 

4 

5 

5 

1 

J'--- 

1 

11 

% 9 

20 

7 

18 

25 

1 

1 

2 

- 6 

6 

222 

127 

349 

380  240 


620 


21 


TABLE  XII. — Form  of  Disease  ix  Those  Admitted. 


Within  the  Year. 

From  the  Beginning. 

MALES. 

FEM. 

TOTAL, 

>FALES. 

FEM. 

TOTAL. 

Mania 

."0 

20 

79 

227 

147 

374 

I Melancliolia 

17 

11 

28 

64 

46 

1 10 

Dementia 

6 

5 

11 

60 

31 

91 

Monomania 

5 

4 

9 

16 

7 

23 

Imbecility  and  Idiocy 

3 

3 

6 

10 

9 

19 

Paresis 

3 

3 

Total 

81 

o2 

133 

380 

240 

620 

TABLE  XIII.— Complications  ix  Those  Admitted. 


k 

Within  the  Year 

From  THE  Beginning. 

MALES.  FE:\I. 

TOTAL 

MALE', 

FEM. 

TOTAL. 

Epileptic 

7 3 

10 

34 

7 

41 

Homicidal 

1 

1 

' 4 

4 

Suicidal 

7 3 

10 

11 

4 

15 

Paralytic 

4 

1 

5 

Di.sease  of  Brain 

1 

1 

1 

1 

TABLE  XIY.— XcMiiEi!  of  Attacks  ix  Those  Admitted. 


t.  Number. 

WiTHI 

X THE  Year. 

From  THE  Beginning. 

5 

M ALES. 

FEM. 

TOTAL. 

malp:s. 

FEM. 

TOTAL. 

1st 

78 

37 

115 

313 

186 

498 

2ml 

*> 

11 

13 

32 

38 

70 

3rd 

... 

: 

4 

4 

8 

4th 

4 

4 

4 

4 

5ih 

6tli 

1 

1 

1 

1 

30 

9 

39 

Total...  

81 

62 

133 

380 

240 

620 

9 
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TABLE  XV. — Dckatiox  of  Insanity  Befoue  Entrance  of  Those 

Admitted. 


1 

WtTHIN  'THE 

Y KAK. 

Feomthe  Beginning  : 

MALES 

KKiM. 

'J'OTAL 

MALES, 

FKM.  TOTAL  1 

1 

Less  than  1 month 

0 

0 

12 

1 to  3 months 

9 

9 

18 

3 to  6 months 

8 

8 

16 

6 to  9 months 

9 

• > 

11 

- 

9 to  12  months 

1 

1 

2 

■ 

12  to  18  months 

8 

2 

10 

18  months  to  2 vears 

0 

4 

10  . 

1 2 to  3 years 

6 

3 

9 i 

I 3 to  4 years 

1 

1 

9 

4 to  5 years 

3 

2 

5 

1 

5 to  10  vears 

4 

5 

9 

; lOtolSyears 

1 

1 

• ) 

i 15  to  20  years 

j 20  to  25  vears 

1 

1 

25  to  30  vears 

1 

1 

Over  30  vears 

i 

1 

Unknown 

17 

7 

24  ' 

Total 

81 

52 

133  : 

if 


! 

IV 

TABI;E  XVI. — Recovered  of  Those  Attacked  at  the  Several' 
Ages  froai  the  Beginning.  "ii 


Age  When  .A.ttacked. 

Ni'Mber. 

Per  Cent.  Recovered  op  » 
THOSE  Attacked  at  Hi 
Each  Aoe.  1 

MALEvS 

FKM.  TOTAL. 

M ALFS 

FKM.  TOTAlI 

Under  15  years 

1 

1 

1 

15  to  2(1  years 

7 

1 

8 

■ 

20  to  25  vears 

4 

8 

12 

1 

25  to  30  years 

9 

2 

1 1 

■ 

30  to  35  vears 

10 

4 

14 

35  to  40  vears 

4 

7 

1 1 

40  to  45  years 

6 

1 

7 

45  to  50  years 

3 

2 

0 

fl 

50  to  60  years 

6 

4 

10 

60  to  70  vears 

1 

1 

m 

70  to  80  years 

j 

■ 

Over  80  years 

j 

■ 

Unknown 

3 

o 

5 

• 

All  Ages 

54 

31 

85 

1 

23 


rABLE  XVII. — Recovered  After  VAiiious  Durations  of  the 
Disease  Before  Treatment  from  the  Beginning. 


1 

Duration  op  the  Disease  Before 

Somber. 

Per  Cent.  Recovered 
After  Each  Period 
OF  Ddration. 

MALES. 

FEM. 

TOTAU. 

MALES. 

FEM. 

TOTAL. 

Under  1 month 9 

3 

12 

1 to  2 montlis 12 

10 

22 

2 to  8 mohtlis , 3 

6 

9 

3 to  6 months 7 

2 

9 

f)  to  9 montlis 4 

3 

7 

9 to  12  months ^ 3 

1 

4 

12  to  IS  months : 3 

2 

5 

IS  to  24  month.s 2 

2 to  .3  years ] 

1 

3 to  4 years 

1 

1 

4 to  n years 

o to  10  years ] 

1 

2 

Over  10  years 1 

1 

Unknown 8 

2 

10 

Total 54 

31 

85 

i 

'ABLE  XVIII. — Duration  of  Treatment  of  Those  Recovered 

FROM  THE  Beginning. 


Dukation. 

Within  the  A’eak. 

From  the  Beginning 

MALES. 

FEM. 

TOTAL. 

males  FEM. 

to’I'a  l 

Under  1 month 

1 

1 

1 to  2 months 

3 

;i 

5 

1 

6 

2 to  3 months 

2 

2 

4 

6 

4 

10 

3 to  6 months 

2 

2 

21 

8 

29 

6 to  9 months 

3 

1 

4 

10 

9 

19 

0 to  1 2 months 

2 

1 

3 

0 

3 

9 

12  lo  18  months 

... 

1 

1 

1 

4 

5 

18  to  24  months 

2 

2 

2 

k> 

2 lo  3 years 

1 

1 

2 

1 

3 

3 years  and  over 

1 

1 

1 

1 

Total 

__ 

14 

7 

21 

54 

31 

85 

TABLE  XIX.— Whole  Duration  of  Disease  of  Those  Recovere 

FROH  THE  Beginning. 


Duration  of  Disease. 

Number  Recovered  in 
THE  Year 

Number  Recovered 
FROM  THE  Beginning. 

males 

FEM. 

TO'J'AI. 

■MALES 

FEM, 

1 OTAL 

Under  1 monlli 

1 

1 

1 to  2 inonilis 

2 to  3 inontlis 

i 

1 

o 

5 

3 to  C months 

o 

O 

i 

4 

9 

0 

15 

6 to  9 months 

2 

1 

3 

9 

12 

21 

9 to  12  montlis 

1 

1 

8 

4 

12 

12  to  18  mon'hs 

3 

2 

5 

G 

2 

8 

18  to  24  months 

2 

1 

3 

2 to  3 yeiir.a 

1 

1 

: 1 

1 

2 

3 to  4 years 

2 

1 

3 

1 o 

1 

3 

4 to  o years 

1 

1 

1 

1 

2 

Over  5 rears 

1 

1 

2 

Unknown 

1 

1 

2 

!) 

2 

11 

Total 

... 

54 

D 1 
O 1 

85 

TABLE  XX.— Form  of  Disease  of  Those  Recovered  from  tii 

Beginning. 


Duka'iton  of  Disease. 

Nu.mber  Recovered. 

Per  Cent.  Recovered  o 
Each  form  Admitted 

MALES 

FEM. 

TOTAL. 

MALE.- 

FE.M. 

'I’Ol'A  I 

Mania 

45 

25 

70 

Melaneliolia 

5 

6 

11 

Monomania 

2 

... 

2 

X 

Dementia 

2 

2 

Total 

54 

31 

85 

25 


lABLE  XXI. — Causes  of  the  Disease  of  Those  Recovered  from 

THE  J3E01jS'jS:ING. 


Causes  or  Class  of  Causes. 

Number  Recovered. 

Per  Cent.  Recovered 
OF  Eacu  Case  Admitted. 

MALES 

FEM 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Bereavement 

2 

1 

3 

1 

Friglit 

4 

4 

Iniuvv  of  Head 

1 

1 

Intemperance 

8 

1 

9 

Overexeriion,  Bodilv 

1 

1 

“ Mental 

2 

2 i 

Ill  Health 

2 

4 ; 

Disapnointed  .Affection  

1 

1 

Trouble,  Business 

4 

1 

5 

“ Domestic 

2 

2 

Excitement,  Religious 

3 

O 

5 

Preguancv  and  Parturition 

7 

7 

: 

Unassigned 

28 

13 

41 

1 

Total 

54 

31 

85 

i 

1 

TABLE  XXII.— Nativity  of  Those  Recovered  from  the 

Begixnino. 


' 

Country. 

Ntimbeii  Recovered. 

Per  Cent.  Recovered 
OP  Each  Class  Admitted 

MALES 

FEM. 

TOTAL. 

MALES 

FEjr. 

TOTAL. 



1 United  States,  White 

38 

19 

57 

I “ “ Colored 

1 

1 

1 England 

G 

4 

10 

1 Ireland 

8 

3 

11 

1 

I Germany 

4 

G 

54 

31 

85 

1 

26 


TABLE  XXIII. — Deaths  and  the.Causes. 


Causes. 

Within  the  Year. 

i From  the  Beginning 

1 

MALES 

FE]\I. 

TOTAL. 

MALES 

FEM. 

TOTAL. 

Apoplexy 

3 

3 

Brain,  disease  of 

2 

2 

1 4 

4 

Carbuncle 

1 

1 

1 1 

1 

Congestion  of  Lungs 

1 

1 

1 

1 

Epileptic  Fit 

2 

i 

3 

7 

4 

11 

Ervsipelas 

1 

1 

1 

1 

2 

EAhaustion  of  Clir.  Insanity 

i 

1 

4 

4 

8 

“■  Acute  Excitement 

and  Tvpliomania 

1 

1 

5 

2 

7 

Dysentei  V 

3 

3 

Diarrhoea .%. 

' i 

1 

Dropsy,  Abdominal 

1 

i 

2 

Food,  Persistent  Refusal  of. 

i 

1 

■2 

2 

Oi’ganic  Disease  of  Heart 

; 1 

1 

2 

Paralysis,  General 

4 

4 

'■  nfler  Apo)ilexv 

1 

1 

o 

.') 

1 

4 

“ Glossopharyngeal... 

j 

1 

1 

Phthisis 

5 

1 

0 i 

10 

2 

12 

1 Pneumonia 

[ 

1 

I 

2 

Peritonitis 

... 

1 

1 

Pleuri.sy.  Chronic 

1 

1 

2 

2 

Rectum,  Organic  Disease 

1 

1 

Spleen,  Rupture  of. 

1 

1 

1 

1 

Syphilis 

1 

1 

1 

1 

Thrombosis  of  Basilar  Artery... 



1 

1 

Marasmus 

...  1 

i 

1 

Hanging 

1 

1 

1 

1 

TABLE  XXIV. — Ages  at  Death. 


Age. 

Within  the  Year. 

From  the  Beginning 

males  1 FEM. 

TOTAL 

MALES 

: FKM. 

TOTAL. 

Under  15  year..^ 

1 

1 

1 

15  to  20  year 

1 ' ... 

1 

1 

1 

20  to  25  years 

1 1 

2 

3 

K 

0 

8 

25  to  30  years 

3 ' ... 

3 

i 5 

1 

6 

30  to  35  years 

■ 2 : ... 

o 

i 6 

1 

7 

35  to  40  years 

I : 1 

2 

0 

3 

9 

40  to  45  years 

4 : ... 

4 

10 

10 

45  to  50  years 

6 

1 

7 

50  to  60  years 

4 

4 1 

10 

2 

12 

60  to  70  years 

3 1 

4 

4 

6 

10 

70  to  80  years 

2 

1 

3 

80  to  90  years 

...  1 

2 

I 

3 

Unknown 

...  ^ 

1 

1 

2 

Total 

19  3 

22  : 

57 

22 

79 

.27 


TABLE  XXV.— Ratio  of  Deaths. 


Peu  Cent. 

Within  the  Year. 

From  the  Beginning 

MALES 

FEM. 

TOTAL. 

MALES. 

FEM. 

TOTAL. 

Of  all  Admitted 

Of  Average  No  in  Hospital  ... 

23.45 

11,8 

.5.77 

2.57 

16.54 

7.92 

' 15. 

9.15 

12.74 

TABLE  XXVL— Duijation  of  the  Disease  of  Those  Who  Died 

FK03I  THE  BeGIJsXIjSG. 


i 

From  Admission  Into 
THE  Hospital. 

From  the  Attack 

MALES. 

FEM. 

TOTAL. 

MAI. Its. 

FEM. 

TOTA  L. 

Under  1 innntli 

9 

4 

1 o 

1 

1 

1 to  2 monllis 

8 

2 

10 

1 

i 

2 

2 to  3 months 

3 

2 

5 

3 to  G months ; 

7 

.) 

0 

3 

5 

6 to  9 months 

6 

3 

9 

4 

1 

5 

9 to  12  months 

4 

2 

6 

G 

1 

7 

1 2 to  1 8 inoni  hs 

5 

4 

9 

5 

1 

6 

18  to  24  months 

4 

1 

5 

‘) 

2 

4 

2 to  3 years 

9 

O 

11 

5 

2 

7 

3 to  4 \ ears 

2 

5 

5 

4 to  .5  Years 

4 

4 

5 to  10  years 

8 

2 

10 

3 

3 

6 

15  to  20  years 

3 

3 

20  to  30  years 

] 

3 

4 

30  to  40  years 

1 

1 

2 

50  to  60  Years 

... 

1 

1 

... 

1 

1 

Unknown 

... 

4 

6 1 

Total 

57 

oo 

— 1 

79 

57 

22 

79 

28 


TABLE  XXVII. — Remaining  in  the  Hospital  at  the  End  of 

THE  Year. 


Age. 

MALES. 

FEMALES 

TOTAL. 

Under  15  vears 

15  to  20  years 

6 

2 

8 

20  to  25  vears 

20 

6 

26 

25  to  SO  years 

24 

16 

40 

30  to  35  vears 

23 

17 

40 

35  to  40  years 

22 

18 

40 

40  to  45  years ; 

21 

18 

39 

45  to  50  years 

20 

15 

35 

50  to  CO  years 

23 

19 

42 

60  to  70  years 

11 

ii 

22 

70  to  80  years 

4 

3 

7 

Unknown 

10 

2 

12 

Total 

184 

127 

311 

TABLE  XXVIll. — Remaining  at  the  End  of  the  Year— Dura- 
tion OF  THE  Disease. 


Ddkation. 

Since  Enterino  the 
IIOSI'ITAI.. 

Since 

THE  Attack,  j 

.....  i 

MALES 

FEM. 

■ 

TOTAL. 

j 

IMALES. 

FEM 

TOTAL  ! 

j 

Under  1 month  

2 

9 

11 

...  i 

1 to  2 months 

8 

5 

13 

1 

5 

6 1 

2 to  3 months 

15 

3 

18 

1 

1 

0 

3 to  6 months 

25 

9 

34 

9 

5 

14  i 

6 to  12  months 

14 

14 

28 

6 

o 

o 

9 

1 2 to  18  months 

19 

13 

32 

5 

7 

12  i 

18  to  24  months 

14 

8 

22 

9 

6 

15  j, 

2 to  3 years 

29 

34  ■ 

63 

18 

6 

24  f 

3 to  5 vears 

58 

32 

90 

28 

13 

41 

5 to  It)  vears 

... 

32 

33 

65  y 

10  to  15  years 

20 

14 

34  “ 

15  to  20  vears 

... 

7 

9 

16  1 

20  to  25  years 

7 

8 

15 

25  to  30  vears 

■ ... 

4 

4 

8 

30  to  40  years 

• • 

3 

"3 

3 

Over  4t)  vears 

... 

3 

Unknown 

34 

10 

44 

Total 

184 

127 

311 

184 

127 

311 

TABLE  XXX.— OpEiiATiox^;  of  the  Hospital  from  the  Beginning 
IN  Each  Year,  Beginning  with  Octorer  1,  Except  the 
1st  Year,  which  Begins  with  Xovemrer  (i,  1872. 


Admitted — Males 

Females 

Total 

Discharged — Restored,  Males 

“ Females.. 

“ Total 

, Improved 

Stationary 

j Died,  Males 

j ‘‘  Females 

I VV^hole  Number  in  the  Year 

J Average 116.3 

4 Number  at  End  of  Year 


1872 
& 

1873 

1873 
& 

1874 

1874 
& 

1875 

1875 
& 

1876 

TOTAl.. 

138 

84 

77 

81 

380 

72 

68 

48 

52 

240 

21(1 

152 

125 

133 

620 

10 

13 

17 

14 

54 

o 

8 

11 

7 

31  ' 

15 

21 

28 

21 

85  1 

8 

20 

23 

16 

67 

9 

24 

23 

78 

8 

IT 

19 

19 

57 

4 

6 

9 

3 

22 

12 

17 

28 

22 

79 

210 

318 

363 

393 

1 

116.3 

198.7 

245.7 

277.71 

1 

166 

238 

260 

311 
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Gas  and  Water  Works. 


MONTHS. 

■ 

GAS. 

■ WATER. 

1 

Soft  Coal  Used 
for  Gas. 

Lime. 

a 

Vi 

c*-> 
O •- 

c3 

Coke 

Produced. 

Cubic  Ft.  of  Gas 
M ade. 

Hard  Coal  Used 
for  Pumping. 

Coke  Used  for 
Pumping. 

Hours 

Pumping. 

18T5. , 

LBS. 

Busn. 

LBS. 

LBS. 

1 

LBS. 

LBS. 

October 

20575 

10 

13705 

10.5050 

24050 

109.5 

November 

•25200 

15 

167SS 

129000 

14650 

2220 

68. 

December 

2T-i.50 

15 

19022 

143750 

1S700 

2600 

83. 

IS76. 

.Tan  nary 

346.50 

20 

23000 

17.5100  ! 

22100 

90. 

February 

24950 

15 

16624 

129200  ; 

20600 

.1400 

83. 

March 

22275 

15 

’4941 

IISOOU 

20950 

78.5 

April 

15650 

10 

10122 

79500 

1 20600 

80. 

Mav 

13725 

in 

9142 

(JS250  , 

14000 

9S.5 

.Tune 

13375 

10 

S913 

7(il50 

29100 

1 7. 

.Jnlv 

12175 

10 

1000 

8106 

643.50 

30750 

142.5 

August 

13075 

10 

9406 

76300 

2SS50 

137.5 

September 

issno 

10 

12525 

98000 

25700 

1200 

109.5 

Total 

■-’42400 

150 

luoo 

16^294 

1 250650 

280010 

7420 

1207. 

Daily  Average 

664.1 

.41 

2.74 

444.6 

.3443 

“67.2 

20.3 

3.3 

31 
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TREASURER’S  REPORT. 


B.  R.  GEARHART,  Treasueee,  in  account  with  the  Hospital  for 
the  Insane,  Danville,  Pa. 


DR. 

Oct.  1,  1875  To  Cash  received  for  Board $42,615  68 

To  Cash  received  for  Clothing 4,445  69 

TO  To  Cash  received  for  Damages 203  00 

To  Cash  received  lor  Produce,  Kent  and  Interest 850  42 

Oct.  1,  1876.  To  State  Appropriation  20,500  00 


$68,614  79 

CR. 

Oct.  1,  1875  By  Balance $ 47  10 

TO  By  Amount  paid  out  on  orders  of  Dr.  S.  S.  Schultz 68,066  69 

Oct.  1,  1876.  By  balance  due  Hospital 501  00 


$68,614  79 

We  hereby  certify,  that  having  examined  the  foregoing  account 
of  the  Treasurer  of  the  Hospital  for  the  Insane  at  Danville,  Pa.,  for 
the  year  ending  September  30,  1876,  and  compared  the  vouchers 
with  the  entrieg,  find  the  same  correct. 

THOMAS  CHALF ANT,  4 , ^ 

T.  O.  VAN  ADEN,  j'  -'lii'liting  Committee. 

October  19,  1876. 
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EXPEN  DITURES. 


The  Cash  paid  out  on  the  Superintendent’s  orders  has  been  for 
the  following  purposes : 


Officers’  Salaries 

Wages  of  Employes 

Attendants 

Baker 

Cooks 

Chambermaids 

Coachman 

Engineers  and  Firemen  

Farmer  and  Teamster 

Gardeners 

Laundry 

Porters 

Seamstress 

Supervisors 

Watchman  and  Watchwoman 

Advertising 

Apples,  Green,  350  bu.sh 

Apples.  Dried,  ]]()  lbs 

Beef,  Fresli,  54336  lbs 

Beef,  Corned,  8236  lbs 

Barley 

Brooms 

Buckets 

Books.  Blanks,  &<• 

Brushes 

Berries,  1272  qts  

Binding  Magazines 

Butter,  1 1243  lbs 

Corn  Meal,  600  lbs 

Cheese,  2188  lbs 

Crackers.  245  lbs 

Chocolate,  125  lbs 

Coal,  Hard,  3500  tons 

Coal,  Soft,  229  tons 

Clierries.  100  qis 

Clothing 

Carpets 

Coffins 

Candies 

Corn  Starcli.  SO  lbs 


$ 6,050  00 


S3.902  97 
. 490  00 

. 581  90 

. 357  30 

, 226  00 
. 1,898  05 
. 1.567  73 
591  00 
61u  10 
. 408  00 

. 1 98  00 

. 221  50 

. 342  00 

-11,394  55 

35  90 

305  95 

11  00 

5,506  97 

766  13 

11  25 

67  95 

12  20 

175  22 

66  25 

74  20 

62  60 

3,525  69 

15  00 

282  45 

23  12 

44  75 

10,624  54 

1,455  39 

5 94 

1,815  69 

646  74 

480  06 

20  81 

8 00 
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Currants,  Dried,  105  lbs 9 03 

Currants,  Green,  40  qts 4 00 

Cider,  450  gals 34  70 

Candles  30  lbs 5 70 

Coffee,  5757  lbs 1,382  93 

Drugs  andC  hemicals 2,475  51 

Dry  Goods 812  96 

Extracts,  Flavoring 13  32 

Eggs,  1245  doz 217  38 

Expressage 40  15 

Fisb,  Fresh,  8296  lbs 755  00 

Fish,  Salt,  25  bbls 341  50 

Flour,  Wheat,  461  bbls 3 080  26. 

Flour,  Buckwheat,  500  lbs 15  00 

Furniture 194  70 

Freight 339  19 

Feed,  32162  lbs 423  64 

Farina 5 50 

Grapes,  67  lbs 3 35 

Grain,  860  bush 337  87 

Guano 10  00 

Hams,  30  lbs 5 31 

Hominy,  8 bbls 48  65 

Harness 229  15 

Hops,  82  lbs 24  75 

Hardware 361  81 

Indigo 6 25 

Instruments,  Surgical 74  75 

Instruments,  Musical 750  00 

Insurance 175  nO 

Implements 131  16 

Lard,  2(H)  lbs 33  56 

Lye,  11  Cases 71  25 

Lime,  898  bush 84  46 

Magic  Lantern  Slides 373  00 

Molasses,  690  gals 398  38 

Mutton,  1092  lbs 134  67 

Manure 96  50 

Matt  resses 1,101  oo 

Maccaroni 4 50 

Xotions 46  75 

Newspapers 5 00 

Oil Idl  72 

Overpaid  Board  Refunded 129  35 

Peaches,  Dried,  130  lbs 17  34 

Potatoes,  Sweet 14  05 

Pork,  1738  lbs...,. 243  32 

Poultry,  1219  lbs 145  73 

Pictures 357  80 

Postage,  Box  Rent,  &c ‘288  65 

Printing.  Report,  &c  282  00 

Peas,  12  bush 29  05 

Plaster.  2 tons 28  00 

Pruens.  766  lbs 56  52 

Queensware 185  98 

Rice,  709  lbs 56  32 

Retorts 129  OS 

Returning  Eloped  Patients...., 98  4 1 


Rnisins,  89  lbs 20  C6  ■ 

Repairs 389  82  \\ 

Salt.  21  sacks 43  50  | 

Starch  332  lbs 23  90 

Soda,  5021b.s 17  07  W 

Spices G9  35  B 

Shoes  and  Slippers G98  08  | 

Seeds 59  27  I 

Sausage 10  10  | 

Sundries 59  08 

Stationery 09  15 

Straw 7 50 

Stone  Ware 18  10 

Stock I,0o3  04 

Shoeing 91  00 

Sugar,  13952  lbs 1 379  45 

Soap,  3844 322  80 

Trees 319  15 

Tobacco.  318  lbs 239  13 

TIt)  Ware 2s4  28 

Tapioca 3 09 

Tea,  1297  ibs 038  17 

Veal,  042  Iks 77  00 

Vinegar,  200  gals 51  75 

Wine,  10  gals 22  50 

MISCELLANEOUS. 

Traveling  Expenses $ 40  70 

Scales 20  10 

Meat  Stands 37  Go 

Carriage 000  00 

Pump : II  50 

Water  Coolers 12  OO 

Time  and  Pressure  Recording  Ganges i..  204  00 

Steward’s  Incidentals 300  OO 

1.2,31  90 


SC8,0'i0  09 

F.  C.  EVER,  Stewakd. 


Income  and  Outgo  for  Building  Purposes. 


S.  S.  SCHULTZ,  M.  D.,  Superintendent,  in  account  with  the 
State  of  Pennsylvania,  on  building  account. 

DK. 

Oct  2,  1875.  Cash  from  State  Treasuier S 9,000  00 

Nov.  1,  10,000  00 

From  sale  of  Stone,  &c  1.074  24 

Feb.  10,  1876.  Casli  from  State  Treasurer 10  000  O') 

March  1,  “ ‘‘  “ ‘ “ 5,000  00 

From  sale  of  Stone,  &c 151  28 

April  2i),  “ Cash  from  State  Treasurer 5 000  00 

From  sale  of  Stone,  &c  780  83 

2,  “ Cash  from  State  Treasurer 10,000  00 

Sept.  1,  “ 4,450  00 

From  sale  of  Stone 249  20 

Balance 100  21 


556.471  82 

CR. 

Balance  Oct.  1,  1875 S 02  14 

Brick 1.678  78 

Brown  Stone 949  39 

Clay  Pipe 104  83 

Engineer 40  Oo 

Freight 1 315  33 

Glass.  Paints  and  Oil ...-.v.. r.. 1,107  95 

Hauling 093  25 

Hardware  Nails,  eke 2.133  23 

Iron  Pipe,  Radiators  Iron  and  Brass  Fittings 0.712  25 

Lime.  Piaster, Cemetit  and  Sand 1.084  00 

Lumber 5,085  00 

Felting,  Asbestos 225  OO 

F'ixtnres,  Gas 242  57 

Furniture 1,523  28 

Pavement,  Tar t 435  00 

Printing 28  50 

Slate,  Slate  Flagging  and  Slating 934  94 

Wash  Basins  and  Marble  Work ■. 314  Oo 

Traveling  Expenses 88  81 

Quarry  Kent  2,275  00 

Usages — Carpenters 10,398  05 

Laborers ’ 3,213  40 

“ Pipe  Men 771  24 

“ Plasterers  and  Tenders 2 814  85 

“ Masons  and  Tenders 0,793  10 

“ Quarrv  Men  1,907  14 

“ Painters 2,909  47 

550.471  82 

The  vouchers  for  these  expenditures  are  on  file  in  the  Auditor 
General's  office  at  Harrisburg,  the  duplicates  are  in  the  Hos2iital  safe. 

Danxtli.e,  Pa,  October  1,  187G. 
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LIST  OF  COUNTIES 

FOK  WHOSE  INSANE  THE  HOSPITAL  WAS  ESTABLISHED. 


Monroe, 

Columbia, 

Centre, 

Carbon, 

Montour, 

Clearfield, 

Pike, 

Sullivan, 

Elk, 

Wayne, 

Bradford, 

Cameron, 

Northumberland, 

Union, 

Snyder, 

Susquehanna, 

Lycoming, 

McKean, 

Wyoming, 

Tioga, 

Potter. 

Luzerne, 

Clinton, 

RULES 

TO  BE  OBSERVED  IN  BRINGING-  PATIENTS  TO  THE 

HOSPITAL. 

1.  Before  the  admission  of  a patient,  unless  lehen  sent  hy  an  order  of 
Court,  the  Superintendent  shall  he  furnished  with  the  certificates  of  two 
physicians  as  to  his  insanity,  sworn  to  and  certified  as, required  by  law. 
(See  page  41.) 

In  the  case  of  a private  patient,  or  one  supported  by  his  relatives 
ox  friends,  or  guarehan,  or  charitable  organization  or  committee,  a re- 
quest by  a near  relative,  or  friend,  or  guardian,  that  he  may  be 
admitted  into  the  institution  shall  also  be  furnished  the  Superin 
tendent,  also  a bond  with  a satisfactory  security  for  tl)e  payment 
of  board  and  other  necessary  expenses  while  in  the  hospital,  as  well 
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as  his  removal  when  required  by  the  Tinistees  or  Superintendent. 
A patient  thus  received  shall  make  a payment  of  thirteen  week’s 
board  in  advance,  at  the  time  of  admission,  and  if  removed  before 
the  expiration  of  the  thirteen  weeks  udthout  the  consent  of  the  Su- 
perintendent, no  part  of  the  payment  shall  be  refunded.  Parties 
unhnown  to  the  officers  of  the  Hospital  will  furnish  such  rvidenee  of  the 
responsihilit)/  of  the  signers  of  the  hond  as  will  he  satisfactory  to  stran. 
gcrs.  Neglect  of  this  requirement  will  he  sure  to  result  in  annoyance  and 
needless  expense. 

Authorities  having  charge  of  the  poor  bringing  a patient,  wdll  be 
required  to  give  a bond  for  the  payment  of  board  and  all  necessaiy 
expenses,  and  the  removal  of  the  patient  when  requested  by  the 
Superintendent.  They  shall  also  pay  thirteen  weeks’  board  in  ad- 
vance at  the  time  of  admission. 

2.  Whenever  a patient  is  sent  to  the  Hospital  by  the  order  of 
any  Coiu’t  or  Directors  of  the  Poor,  the  order,  or  warrant,  or  copy 
thereof  by  which  such  a person  is  sent,  shall  be  lodged  with  the 
Superintendent. 

3.  Every  patient,  before  admission,  shall  be  made  perfectly  clean 
and  free  fi’om  veimin  or  any  contagious  or  infectious  disease. 

4.  Every  patient  shall  be  provided  with  such  an  amount  and 
quality  of  clothing  as  will  admit  of  frequent  changes,  and  make  him 
perfectly  comfortable. 

5.  A written  history  of  the  case  should  be  sent  with  the  patient, 
and  if  possible,  some  one  acquainted  with  the  individual  should  ac- 
company him  to  the  Hospital,  from  whom  minute,  but  often  essen- 
tial particulars  may  be  learned. 

6.  The  price  of  board,  including  washing,  mending,  and  attend- 
ance for  all  who  are  supported  at  the  public  charge,  is  three  dollars 
per  week.  For  private  patients,  or  those  supported  by  themselves 
or  their  friends,  the  price  varies  from  three  dollars  and  fifty  cents  to 
five  dollars  or  more,  per  week  ; according  to  the  trouble  and  expense 
incurred  and  their  ability  to  pay.  Those  able  to  do  so  are  expected 
to  pay  at  least  the  expense  of  the  support  of  the  patient,  which 
is  considerably  above  the  lowest  rate. 

8.  The  obligations  of  the  ninth  commandment  are  not  suspended 
in  our  intercourse  with  the  insane.  In  bringing  a patient  to  the 
Hospital,  an  irreparable  injury  is  often  done  by  disguising  from  him 
the  fact  that  his  physicians  and  friends  consider  him  sick,  and  that 
it  is  proposed  to  take  him  to  an  Hospital,  where  his  chances  of  being 
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cured  are  the  best  that  can  be  afforded  him,  and  whence  he  will  be 
taken  home  again  as  soon  as  he  shall  be  restored.  The  ingenuity  of 
the  deception  does  not  alter  its  character,  nor  does  the  helplessness 
of  the  person  against  whom  it  is  practiced.  Use  force,  if  necessary, 
and  let  there  be  enough  of  it  at  the  outset  to  make  it  imposing  ; but 
deception  never.  Packages  for  patients  must  be  prepaid  and  ad- 
dressed to  them  in  care  of  the  Hospital. 

Visitors  are  admitted  to  the  Institution  every  week  day,  from  10 
to  12  A.  M.  and  from  2 to  4 P.  M.,  but  no  visitors  shall  be  admitted 
to  any  of  the  occupied  wards  without  express  permission  of  the 
Suiieiintendent,  and  especial  cai’e  is  to  be  taken  that  no  amount  of 
visiting  is  permitted  that  shall  prove  injurious  to  the  patients. 

Applications  should  be  made,  and  the  proper  blanks  secured  and 
filled  out  and  signed,  before  the  patient  is  brought  to  the  Hospital. 
Blanks  for  this  purpose  may  be  obtained  at  the  Hospital,  through 
letter  or  otherwise,  or  from  the  Treasurer  or  either  of  the  Trustees. 

All  communications  with  regard  to  the  admission  of  patients,  their 
condition,  &c.,  to  be  addressed  to 

S.  S.  SCHULTZ, 

Supt.  of  the  State  Hospital  for  the  Insane^ 

Danvii.le,  Pa. 
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HISTORY  OF  THE  CASE. 


The  Eetatives,  Friends,  or  Guardians  of  Patients,  making  applica- 
tion for  their  admission  into  the  State  Hospital  for  the  Insane,  at 
Danville,  Pa.,  are  requested  to  annex,  vith  the  assistance  of  the 
Family  Physician,  precise  and  full  answers  to  as  many  of  the  follow- 
ing questions  as  are  applicable  to  M 

and  send  them  Immediately,  by  mail  or  otherwise,  to  Dr.  S.  S. 
Schultz,  Superintendent  of  the  Hospital,  If  not  sent  before,  these 
Answers  should  come  with  the  Patient  to  the  Hospital : 

1.  What  is  the  name  of  the  patient  ? 

Age  ? 

Place  of  birth  ? 

Residence  ? 

2.  What  i.s  the  profession  or  occupation,  and  reputed  pecuniary  circumstances 

of  the  patient? 

If  female,  state  profession  or  occupation,  &c.,  of  father  or  husband. 

3.  Is  the  patient  married,  or  single,  or  widowed  ? 

How  long  since  first  married  or  widowed  ? 

If  patient  has  had  children,  state  their  number,  and  the  date  of  the  birth  of 
the  last. 

4.  What  is  supposed  to  have  been  the  exciting  cause  of  the  insanity  ? 

Is  it  a moral  cau.se,  such  as  disappointment,  fright,  love,  &c.,  or  a physical 
cause,  such  as  fever,  the  immoderate  use  of  intoxicating  agents,  bodily 
injury,  serious  illness,  or  accident  eSecting  the  nervous  system,  &c.  ? 

5.  What  have  been  or  are  the  prominent  symptoms  of  the  malady  ? 

Has  any  obvious  change  in  its  form  occurred  ? 

Does  it  appear  to  be  increasing,  decreasing,  or  stationary  ? 

6.  Does  any  constitutional  or  hereditary  predisposition  to  nervous  affections 

exist  in  the  family  of  the  patient? 

Was  any  relative  of  the  patient  ever  in-sane  ? 

If  so,  state  particularly  whether  on  the  father  or  mother’s  side,  or  both 

7.  Is  the  patient  subject  to  periodical  attacks  of  any  other  malady  ; to  any  un- 

usual discharge,  or  suppression,  or  obstruction  of  any  customary  dis- 
charge : to  sores,  eruptions,  rupture,  epilepsy,  or  palsy  ? 

Specify  any  bodily  infirmity  or  disease  of  the  patient. 

8.  What  is  the  original  disposition  and  intellectual  capacity  of  tlie  patient? 
Mention  general  habits  of  life,  predominant  passions  or  prejudices,  and  any 

habitual  vice,  or  intemperance;  does  the  patient  use  ardent  spirits, 
opium,  tobacco,  &c.? 


9.  Are  tliere  lucid  intervals,  or  any  great  remissions,  or  excerbation.s,  and  do 

such  changes  occur  at  uncertain  times,  or  at  slated  periods  ? 

10.  Does  the  patient  rave  indifferently  on  various  subjects,  or  chiefly  on  one? 
What  is  that  subject? 

Mention  particularly  any  permanent  or  remarkable  illusions. 

11.  bias  the  patient  ever  threatened  or  attempted  to  commit  suicide,  or  any  act 

of  self-injury  ? 

I!y  what  means  ? 

Is  the  propensity  now  active  ? 

12.  Does  the  patient  manifest  any  disposition  to  injure  other  persons,  and  liow  ? 
Or  cherish  any  malicious  design  ? 

Is  the  morbid  train  of  thought  excited  by  any  particular  subject  or  event? 

13.  Is  the  patient  inclined  to  tear  clothes,  or  to  break  windows  or  furniture? 

14.  Since  the  commencement  of  the  insanity,  what  have  been  the  patient’s  habits? 
Cleanly  or  filthy  ? 

State  particularly  whether  the  patient  is  attentive  to  the  calls  of  nature. 

15.  W'as  the  head  of  the  patient  ever  severely  injured  ? 

IG.  How  long  before  accessions  of  insanity  were  any  sucli  precursory  symptoms 
observed,  as  the  following,  viz:  Unusual  depression  or  elevation  of  spir- 
its, or  any  remarkable  alteration  in  temper,  disposition,  feelings,  opin- 
ions, conduct,  sleep,  appetite,  state  of  the  bowels,  or  health  of  patient  ? 
Previous  to  these  symptoms,  had  the  patient  been  remarkable  for  any  degree 
of  oddity,  eccentricity,  or  mental  inlirmity  ? 

17.  Has  the  patient  been  in.sane  previously  ? 

If  so,  specify  the  date,  duration,  and  form  of  each  previous  attack  ? 

18.  Has  the  patient  ever  been  treated  for  insanity  in  this  or  any  other  Hospital 

for  the  Insane  ? 

If  so,  how  often  and  how  long  on  each  occasion. 

When,  in  what  condition,  and,  if  not  cured,  for  what  reason  was  the  patient 
discharged. 

19.  How  LONG  has  the  patient  been  insane  ? 

Did  the  disorder  come  on  gradually,  or  suddenly  ? 

20  What  has  been  done  for  the  recoverv  of  the  patient  ? 

And  with  what  effect  ? 

Mention  particularly  whether  depletion,  by  blood  letting,  leeches,  cathartics, 
low  diet  &c  , has  been  employed,  and  to  what  extent. 

21.  Has  the  patient  been  subjected  to  any  mechanical  restraint? 

If  so,  specify  the  length  of  time,  and  manner  in  which  the  restraint  wa--  ap- 
plied. 

22.  You  are  requested  to  state  any  other  circum.stances  which  you  may  think  of 

interest  or  importance 
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PHYSICIANS’  CERTIFICATE. 


We of in  the  County 

of. State  of  Pennsylvania  and 

of. in  the  County  of State  of 

Pennsylvania,  practitioners  of  medicine,  do  hereby  certify  that  we  have,  within 

one  week  of  the  date  hereof,  made  a personal  examination  of. 

of in  the  County  of State  of 

Pennsylvania,  and  we  believe to  be  insane,  and  a proper  person  to  be 

sent  to  the  State  Hospital  for  the  Insane,  at  Danville. 

In  Testimony  Whereof,  we  have  hereunto  set  our  hands  this 

day  of A.  D.  18 

M.  D. 

M.  D. 

State  of  Pennsylvania  ; 1^ 

County  of ) 

On  this day  of. A.  D.  18 , before  me,  a 

in  and  for  the  County  aforesaid,  personally  came 

and above  named, 

who  acknowledged  in  due  form  the  foregoing  as  their  certificate,  and  their  signa- 
tures thereto  as  genuine,  and  who  being  duly  sworn,  severally  and  each  for  him- 
self, do  depose  and  say  that  the  facts  .set  forth  therein  are  correct  and  true;  and 
I do  hereb)’  certify  to  the  genuineness  of  the  said  signatures  and  to  the  respecta- 
bility of  the  above  named  signers. 

Witness  my  hand  and  seal,  the  day  and  year  last  above  named, 

[seal.] 


REQUEST  FOR  ADMISSION. 


I of in  the  County 

of. State  of-Pennsylyania, of 

the  patient  above  named,  do  hereby  request  that  he. 

the  said be  admitted  as  a patient  into  the  State 

Hospital  for  the  Insane,  at  Danville. — *He  having  no  legal  Guardian. 

18... 

•If  the  patient  have  a legal  Guardian,  the  request  must  he  made  by  him,  in  which  case  this 
clause  may  he  erased. 
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BOND  FOR  PRIVATE  PATIENTS. 


Know  All  Men  by  These  Presents,  That  we 

of in  the  County  of 

State  of  Pennsylvania,  are  held  and  firmly  bound  unto  the  Superintendent  or 
Treasurer  of  the  State  Hospital  for  the  Insane,  at  Danville,  Pa.,  and  their  suc- 
cessors in  office,  in  the  sum  of  Five  Hundred  Dollars,  for  the  payment  of  which 
we  jointly  and  severally  bind  ourselves  by  these  Presents. 


Whereas of 

in  the  County  of and  who  is  insane,  has  been 


admitted  as  a patient  into  the  State  Hospital  for  the  In.sane,  at  Danville : 

Now,  Therefore,  the  Condition  of  this  obligation  is.  That  if  the  said 
obligors  shall  pay  to  the  said  Superintendent  or  Treasurer,  or  their  succe.ssors  in 

office,  the  sum  of dollars  and 

cents  per  week,  for  the  board  of  said  patient,  so  long  as shall  continue  in 

said  hospital,  with  such  extra  charges  as  may  be  occasioned  by requiring 

more  than  ordinary  care  and  attention,  and  shall  provide  for suitable 

clothing,  and  shall  pay  for  all  such  nece.ssarj'  articles  of  clothing  as  shall  be  pro- 
cured for by  the  officers  of  said  hospital,  and  shall  remove from 

said  hospital  whenever  required  to  do  so  by  the  Superintendent;  and  if. 

shall  be  removed  by  the  request  of  either  of  us,  or  by  any  one  before  the  expira- 
tion of  three  calendar  months  after  the  admission,  then,  if  said  obligors  pay  board 

for  thirteen  weeks,  unless should  be  sooner  cured,  and  if  they  also  pay 

not  exceeding  fifty  dollars  for  all  damages may  do  to  the  furniture  or 

other  property  of  the  hospital,  and  for  reasonable  charges  in  case  of  death  ; such 
payment  for  clothing  and  board  to  be  made  in  advance  quarterly,  and  at  the  time 
of  removal,  with  interest  on  each  bill  from  and  after  the  time  it  becomes  due, 
then  this  obligation  to  be  void,  otherwise  to  remain  in  force. 

Sealed  with  our  seals,  and  dated  the day  of... 187... 

[seal.] 

[seal,] 

Signed  and  sealed  in  the  presence  of 
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BOND  FOR  PUBLIC  PATIENTS. 


Whereas, a resident  of. 

in  the  County  of State  of  Pennsylvania,  lias  been  admit- 

ted as  a patient  into  the  State  Hospital  for  the  Insane,  at  Danville,  in  .said  State  : 

Now,  Therefore,  We  the of  the  Poor  of 

in  the  County  of. in  said  State,  in  behalf 

of  the  inhabitants  of  said...  : do  hereby  covenant  and  agree  that 

we  will  well  and  truly  pay  orcau.se  to  be  paid  to  the  Superintendent  or  Treasurer 

of  said  hospital,  or  their  successors  in  office,  the  sum  of. 

dollars  and cents  per  week,  for  the  board  of  said 

so  long  as shall  continue  a patient  in  said  hospital, 

with  such  extra  charges  as  may  be  occasioned  by requiring  more  than  ordi- 
nary care  and  attention,  to  provide  for suitable  clothing,  and  pay  for  all 

such  necessary  articles  of  clothing  as  shall  be  procured  for by  the  officers 

of  said  hospital,  and  to  remove from  said  hospital  whenever  the  room  oc- 
cupied by shall  be  required  for  a class  of  patients  having  preference  by  law 

to  be  received  into  the  hospital  ; and  if shall  be  removed  at  the  request  of 

said of  the  Poor  before  the  expiration  of  six  calender 

months  after  admission,  to  pay  board  for  twenty-six  weeks,  unless shall  be 

sooner  cured.  Also,  to  pay,  not  exceeding  fifty  dollars,  for  all  damages may 

do  to  the  furniture  or  other  property  of  said  hospital,  and  for  reasonable  charges 
in  case  of  elopement,  and  funeral  charges  in  ease  of  death.  Payment  to  be  made 
quarterly,  in  advance,  and  at  the  time  of  removal  with  interest  on  each  bill  from 
and  after  the  time  it  becomes  due 

Witness  our  hands  this day  of. 

A.  D.  18... 


I of  the  Poor  of 


in  the  Countv  of 
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REPORT  OF  THE  TRUSTEES. 


To  THE  Hon.  DILLER  LUTHER,  Genekal  Agent  and  Secretary  of 

THE  State  Board  of  Charities  of  Pennsylvania. 

Sir: — We,  the  undersigned,  constituting  the  Board  of  Trustees  of 
the  State  Hospital  for  the  Insane,  at  Danville,  make  to  you,  in  com- 
pliance with  the  law  of  the  State,  the  following  Report,  as  a summa- 
ry of  its  history  for  the  twelve  months  ending  with  Sept.  30th,  1877. 

At  the  beginning  of  the  year  the  number  of  patients  in  the  Hos- 
pital was  184  males,  and  127  females;  total,  311.  The  admissions 
were  77  males,  and  43  females.  The  discharges  were,  32  restored, 
22  improved,  31  stationary,  21  died,  and  2 not  insane;  leaving  the 
number  at  the  end  of  the  year,  193  males,  and  130  females;  total, 
323.  The  daily  average  was,  188  males,  124.5  females  ; total,  312.5. 
It  appears  by  a comparison  of  this  average  with  that  of  the  previous 
year  that  it  is  larger  by  34.8.  Of  those  in  the  Hospital  at  the  end 
of  the  year  83.3  per  cent,  were  supported  by  the  public  authorities, 
and  the  remainder,  1G.7  per  cent.,  by  themselves  or  their  friends. 

From  an  examination  of  the  books  of 'the  Hospital,  it  appears  that 
the  receipts  from  all  sources  were  $72,690.10,  and  the  expenditures, 
$72,656.83,  making  the  average  weekly  cost  per  patient,  $4.47.  In 
this  are  included  some  items  which  do  not  properly  enter  into  the 
maintenance  of  the  house. 

The  depressed  condition  of  the  country  is  well  reflected  in  the 
history  of  the  Hospital  for  the  last  twelve  months,  but  in  a way  that 
would  hardly  be  anticijiated.  While,  no  doubt,  the  number  of  the 
insane  through  the  district  is  increased  by  the  enforced  idleness  and 
the  consequent  distress  of  many  of  its  inhabitants,  it  does  not  follow 
that  the  number  for  wliom  shelter  is  sought  in  the  Hospital  is  cor- 
respondingly increased.  The  reverse  is  the  case,  and  the  number  of 
admissions  is  lessened.  Patients  are  also  removed  from  the  Hospit- 
al and  accommodated  in  private  and  in  Poor-Houses  who  cannot  be 
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there  suitably  taken  care  of.  Another  class  of  patients,  both  public 
and  private,  who  have  made  progress  towards  restoration  and  are 
considered  curable,  are  removed  too  early  and  thereby  their  recovery 
is  put  in  jeopardy  and  either  altogether  prevented  or  kept  from  be- 
ing as  complete  and  permanent  as  it  woirld  otherwise  have  been. 

These  evils  always  exist  in  a measure  even  in  the  most  prosperous 
communities,  and  temptations  to  their  production  are  too  strong  for 
resistance,  but  by  the  present  sti’ess  of  the  times  they  are  greatly 
aggravated.  Another  and  more  far-reaching  evil  is  the  preparation 
of  special  accommodations  for  the  insane  in  connection  with  alms^ 
houses ; for,  where  such  buildings  are  once  erected,  they  will  hardly 
be  permitted  to  stand  vacant,  even  when  the  temporary  occasion 
which  has  given  origin  to  them  has  passed  away.  The  true  friend 
of  these  unfortunates  will  always  deplore  any  event  which  can  fur- 
nish an  apparent  justification  to  their  being  placed  on  a par  with  pau- 
pers, and  put  into  a position  where  their  necessities  as  sick  people 
are  practically  ignored,  and  where  most  of  the  appliances  considered 
essential  to  a fair  chance  for  restoration  are  wanting.  The  results  of 
this  measure  in  the  past  have  not  been  such  as  to  justify  very  favor- 
able anticipations  for  the  future,  as  no  change  in  human  nature  has 
occui’red  on  which  they  can  be  based. 

A tract  of  land  of  nearly  10  acres,  adjoining  the  Hospital  farm, 
came  into  the  market  in  the  spring  and  was  purchased  at  $230  per 
acre  and  paid  for  out  of  the  current  income  of  the  Hospital.  It  was 
considered  essential  tiiat  the  title  to  this  tract  should  not  pass  into 
unknown  hands,  as  it  is  located  near  the  main  buildings  and  almost 
touches  the  only  possible  site  of  the  farm  buildings. 

The  unfinished  part  of  the  South  or  female  wing  of  the  Hospital, 
which  has  been  in  the  process  of  erection  during  the  summer,  will 
be  entirely  under  roof  before  the  present  building  season  shall  be 
over.  It  is  the  intention,  so  far  as  the  appropriation  .shall  enable  us 
to  do  so,  to  prepai'e  it  during  the  winter  for  the  plasterers,  and  it  is 
earnestly  hoped,  in  view  of  the  overcrowded  condition  of  the  female 
wards,  that  the  balance  ($90,000)  of  the  appropriation  asked  for  lust 
winter  may  be  granted,  so  that  the  building  may  be  finally  complet- 
ed and  the  grading  and  planting  still  to  be  done  finished.  “Until 
this  is  accomplished,”  we  repeat,  in  the  words  of  our  last  year’s  re- 
port to  you,  “the  female  wards  will  be  excessively  crowded,  classifi- 
cation be  impossible,  and  other  advantages  which  the  Hospital  is  de- 
signed to  furnish  its  inmates  only  in  part  attained.” 
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We  availed  ourselves  of  the  authority  granted  by  the  Legislature 
in  1876  and  took  down  the  old  barn,  and,  in  part  out  of  its  sound 
materials,  erected  a new  structure  of  larger  size,  with  the  necessary 
outbuildings,  and  in  a new  location.  There  is  now  shelter  for  the 
necessary  farm  stock  and  adequate  room  for  the  crops.  A stone, 
slate'-roofed  farm  house  has  also  been  erected.  They  will  jet  be  oc 
cupied  this  season.  This  step  could  not  be  postponed  any  longer, 
because  the  old  buildings  were  entirely  too  small,  some  of  them  had 
become  so  dilapidated  as  to  be  beyond  repair  and  their  location  was 
in  front  of  the  main  building  and  not  at  all  far  removed. 

The  receipts  for  building  purposes  were,  from  the  State  Treasur- 
er, $69,500,  and  from  the  sale  of  stone,  $667.68;  total,  $70,167.68; 
aud  the  expenditures,  $70,172.09. 

We  respectfully  request  your  Honorable  Board  to  recommend  the 
following  appropriations  which  are  necessary  to  complete  and  main- 


tain the  Hospital. 

Appropriations  for  1878: 

For  Building $90,000 

For  Support 20,000 

For  Insurance 1,000 

Appropriations  for  1879; 

For  Support $25,000 

For  Furniture 9,450 

For  Insurance 1,000 

All  w'hich  is  respectfully  submitted. 

A.  F.  Russel,  Presdt.,  B.  H.  Detwii.er, 

Thomas  Chalfant,  Sec’y,  W.  A.  M.  Grier, 
Hugh  Young,  W.  H.  Bradley, 

Benj.  H.  Throop,  T.  O.  VanAi-en. 

Chas.  S.  Minos, 

October  11th,  1877, 


SUPERINTENDENT’S  REPORT. 


To  THE  Trustees  of  the  Hospital: 

At  the  close  of  another  twelve  months  it  is  required  that  the  out- 
lines of  the  principal  work  of  the  Hospital  should  be  laid  before  you, 
making,  with  the  usual  statistical  tables  and  such  reflections  as  may 
occur,  the  Fifth  Annual  Report,  which  is  herewith  respectfully  pre- 
sented. 

To  a person  whose  experience  of  insanity  is  limited  to  its  observa- 
tion in  a neighbor  or  friend  the  ordinary  slowness  of  its  course,  even 
when  the  final  result  is  most  favoi’able,  is  often  a stumbling  block. 
One  of  the  best  known  and  most  dreaded  fevers  runs  its  usual  course 
in  four  and  five  weeks.  This  is  thought  such  an  unusual  duration 
as  to  have  given  character  to  one  of  its  names.  It  is  not  to  be  won- 
dered at,  therefore,  that  the  weeks  and  months  which  pass  frequent- 
ly without  any  marked  change  in  cases  of  insanity,  or,  at  least,  with- 
out restoration,  seem  interminable  and  extinguish  hope.  I’his  dis- 
couragement on  the  part  of  friends  reacts  injuriously  on  the  patient 
himself  in  many  ways.  The  correspondence,  for  instance,  between 
them  should  bring  cheerful  and  encouraging  words  to  the  patient ; 
with  many  the  remembrance  . of  home  and  the  hope  o(  returning 
thither  are  among  the  best  tonics,  and  a pleasant  vehicle  for  their 
administration  is  a judiciously  written  letter  whiclngives;  iij,  disguise 
what,  uncoated,  would  be  rejected  as  a drug.  When  friends  are 
once  possessed  with  the  idea  that  restoration  can  no  more  be  effect- 
ed they  rarely  have  the  skill  to  conceal  their  feelings  even  if  they 
have  the  wisdom  to  make  the  effort,  and  thus  it  happens  that  the 
sufferer,  already  sufficiently  burdened  with  his  own  troubles,  is  un- 
wittingly invited  to  mourn  at  his  own  funeral.  Not  only  is  the  Hos- 
pital deprived  of  the  aid  and  cooperation  that  friends  can  and  ought 
to  furnish,  but  trains  of  positively  injurious  influences  are  set  in 
motion.  He  is  told  how  much  his  absence  from  home  is  distressin<> 


and  injuring  his  fauaily,  bow  his  business  is  being  ruined  and  his  es 
tate  diminished.  But  the  ciare  of  the  patient  is  not  thus  hastened 
any  more  than  his  comfort  and  contentment  are  promoted.  The  sky 
is  not  made  propitioirs,  nor  does  the  corn  lift  up  its  golden  ears  the 
sooner  because  the  husbandman’s  children  must  starve  until  it  ri- 
pens. The  patient’s  misfortunes  can  hardly  be  urged  upon  him  as 
a reason  why  he  should  get  well  the  sooner. 

The  discouragement  of  friends  resulting  from  the  chronic  charac- 
ter of  insanity  often  leads  to  another  and  more  decisive  measure 
which  is  frequently  followed  by  the  most  injurious  consequences,  viz: 
the  removal  of  the  person  from  the  Hospital,  either  before  the  resto- 
ration is  complete  or  the  trial  has  been  made  long  enough  to  decide 
anything  as  to  the  curability  of  the  case.  Ex^^erience  establishes 
the  frequently  disastrous  results  of  such  a step  to  the  future  men- 
tal health  of  the  individual. 

While  it  is  true  that  no  class  of  diseases  tends  so  much  to  be- 
come a second  nature,  or  to  become  confirmed  when  negietted  in 
their  early  stages,  as  those  of  the  nervous  system,  it  is  equally 
true  of  them  that  while  there  is  life  there  is  hope,  and  counsel  should 
never  be  taken  of  despair.  While  the  causes  which  render  the  prog- 
ress to  health  so  slow  are  many,  it  may  be  well  to  refer  to  a few  of 
them  with  a view  to  jrromote  an  intelligent  perseverance  in  the  use 
of  those  means  which  are  most  likely  to  make  health  possible. 

Insanity  is  usually  the  result  of  a number  of  causes  variously  re- 
lated to  each  other  and  frequently  active  for  a long  time  before  the 
disease  is  developed  sufficiently  to  arrest  attention.  In  whatever 
way  these  may  be  classified,  as  exciting  or  predisposing,  physical  or 
moral,  they  produce  their  effect  by  bringing  about  in  the  central 
nervous  system  a departure  from  its  healthy  state.  It  can  now  no 
longer  do  its  proper  work  and  all  the  faculties  of  our  immaterial  na- 
ture are  injured  and  the  confusion  of  insanity  supplants  the  order  of 
a well-balanced  or  healthy  mind.  Ill  health  is  frequently  mentioned 
as  a cause  of  insanity,  but  in  one  sense  all  insanity  is  the  effect  of 
ill  health  and  though  other  causes  are  assigned  they  are  operative 
only  as  they  produce  ill  health,  and  until  this  is  set  aside  there  is  no 
cure  for  the  mental  trouble,  and  all  judicious  medical  treatment  is 
directed  not  to  the  insanity  but  to  the  bodily  disease  in  which  it  has 
its  origin.  It  requires  but  a slight  acquaintance  with  disease  to 
teach  us  that  it  is  a work  of  time  to  repair  all  its  mischief.  The 
process  of  modelling  the  bone,  which  is  united  after  a fracture,  into 
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its  original  shape  goes  on  for  years.  Months  are  reqiiired  to  restore 
the  old  vigor  of  body  and  mind  after  a severe  attack  of  typhoid  fe- 
ver. An  unnatural  sensitiveness  of  the  chest  may  never  cease  to 
recall  the  fact  that  inflammation  has  once  had  possession  of  its  lar- 
gest organ.  The  most  trifling  injui’y  of  the  flesh  leaves  a scar 
which  the  traditional  renewal  of  the  system  every  seven  years  may 
never  obliterate.  In  the  light  of  such  facts  it  should  not  appear 
singular  that  very  few  recover  from  insanity  under  three  months 
and  that  more  frequently  six  and  nine  months  are  consumed  in  the 
process  of  cure,  and  even  that  tieatment  in  the  Hospital  persevered 
in  for  several  years  will  be  rewarded  by  recovery  when  an  earlier  re- 
turn home  would  have  ended  in  hopeless  fatuity.  Health  of  mind  is 
too  priceless  n gift  to  be  attained  by  a hesitating  pursuit,  In  no  de- 
jDartment  has  nature  bestowed  her  choicest  blessings  upon  the  in- 
constant and  vacillating,  and  it  is  true  in  the  natural  as  well  as  in 
the  supernatural  that  it  shall  be  unto  us  according  to  our  faith. 

But  this  is  only  a part  of  the  truth,  aijd  the  remainder  is  best 
brought  out  as  an  answer  to  the  question  why  in  so  many  persons 
the  ill  health,  which  is  said  to  be  at  the  bottom  of  insanity,  exists, 
but  is  unattended  by  any  mental  symptoms.  Why  is  it  that  thou- 
sands of  women  pass  through  the  puerperal  state  without  any  men- 
tal disturbance  and  this  perfectly  natural  and  physiological  process 
is  assigned  as  a cause  of  insanity  ”?  How  can  political  or  religious 
excitement,  bereavement,  and  domestic  or  brrsiness  trouble  properly 
become  the  cause  of  insanity  when  it  is  rather  the  exception  that 
any  one  reaches  middle  life  without  having  at  one  time  or  another 
been  subjected  to  one  or  more  of  these  influences'?  Many  of  the  so- 
called  causes  of  insanity  may  be  in  operation  to  the  extent  of  de- 
stroying life  and  yet  not  be  productive  of  mental  trouble.  The  lack 
of  uniformity  in  the  results  must  be  due  to  the  varying  susceptibility 
in  different  persons.  The  falling  match  may  kindle  a gieat  fire  or 
be  harmless,  according  to  the  nature  and  condition  of  the  substance 
it  falls  upon.  When  the  sower  went  forth  to  sow  he  scattered  only 
one  kind  of  seed,  but  the  harvest  was  as  unlike  as  possible.  This 
susceptibility  is  usually  the  result  of  causes  that  have  been  in  ope- 
ration for  generations : it  is  hereditary,  and  if  it  could  be  overcome 
the  patient  would  be  permanently  well.  While  this  is  not  possible 
something  may  be  done  towards  it  and  much  of  the  moial  influence 
to  which  Hospital  life  subjects  a patient  is  adapted  to  this  end.  But 
to  effect  any  change  here  is  a slow  process  ; it  is  like  reacquiring  the 


powei'  of  speech  or  of  locomotion,  when  once  lost  by  severe  disease 
of  the  brain,  or  like  learning  the  pronunciation  of  a new  language  in 
middle  age.  It  is  tedious  and  awkward,  even  humiliating,  but  with 
purpose,  either  in  the  patient  himself  or  others  for  him,  and  perse- 
verance something  can  be  done,  and  it  is  not  infrequently  said  of  such 
persons  after  their  discharge  from  the  Hospital  that  they  are  better 
than  they  ever  were.  These  difficulties  in  the  way  of  curing  insani- 
ity  are  here  referred  to  with  the  desire  of  inspiring  hope  and  pro- 
moting perseverance  in  the  use  of  all  the  recognized  remedies. 

With  a view  of  correcting  errors  and  answering  honest  inquiries  it 
is  well  now  and  then  to  recall  the  origin  and  necessity  and  to  define 
the  present  condition  and  relation  to  the  community  of  State  Hos- 
pitals for  the  Insane. 

The  necessity  of  such  institutions  is  eloquently  stated  by  Miss 
Dix  in  the  concluding  pages  of  her  memorial  soliciting  a State  Hos- 
pital for  the  Insane,  submitted  to  the  Legislature  of  Pennsylvania, 
Feb.  3,  1845:  ‘T  have  endeavored  to  show  you  in  the  preceding 

pages.  First,  that  the  provision  for  the  poor  and  indigent  insane  of 
your  State  is  inappropriate,  insufficient,  and  unworthy  of  a civilized 
and  Christian  people ; Second,  that  it  is  unjust  and  unjustifiable  to 
convict  as  criminals  and  incarcerate  those  in  prison  who,  bereft  of 
reason,  are  incapable  of  that  self  direction  and  action  by  which  a 
man  is  made  responsible  for  the  deeds  he  may  commit ; Third,  I 
have  in  the  description  of  your  almshouses,  adding  the  opinion  of 
the  most  intelligent  men  in  the  State,  shown  that  these  are,  in  all 
essential  respects,  unfit  for  the  insane,  and  that  while  they  may  with 
uncommon  care  and  devotedness  on  the  part  of  Superintendents  and 
other  official  persons  be  made  decent  receptacles,  they  cannot  be  made 
curatiye  hospitals  nor  asylums  for  affording  adequate  protection  for 
the  insane ; Fourth,  still  less  can  these  ends  be  accomplished  in  pri- 
vate families,  even  where  pecuniary  prosperity  affords  the  means  of 
supplying  many  wants.  But  in  those  where  this  calamitous  malady 
is  united  with  poverty  and  pinching  want  it  is  barely  within  the 
bounds  of  probability  that  the  patient  should  recover.  There  is  but 
one  alternative — condemn  your  needy  citizens  to  become  the  life-long 
victims  of  a teriible  disease,  or  provide  remedial  care  in  a State  Hos- 
pital.” 

This  briefly  expresses  the  necessity  for  such  institutions,  no  wise 
diminished  by  the  lapse  of  years,  and,  in  view  of  it,  the  Christian  be- 
nevolence of  the  State  established  them  through  its  legislature  fr’om 
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time  to  time.  The  Commonwealth  buys  the  land,  erects  the  build- 
ings, furnishes  them,  apj)oints  the  Board  of  Trustees,  and  through 
them  the  officers  by  whom  jointly  its  affairs  are  conducted,  inspects 
them  through  its  Board  of  Charities,  in  a large  measure  meets  the 
running  expenses  by  an  annual  appropriation,  and  makes  the  laws 
controlling  the  admission  of  patients,  as  well  as  the  weekly  rate  to 
be  paid  by  or  for  them. 

The  institution,  thus  established,  equipped  and  controlled  by  the 
State,  is  offered  to  all  who  have  need  and  are  willing  to  avail  them- 
selves of  its  advantages ; the  indigent  having  always  the  ]:)reference, 
should  there  not  be  room  for  all  applicants. 

Who  decides  as  to  who  is  to  be  admitted  ? Who  is  authorized  to 
commit  a patient  to  the  Hospital  ? No  officer  of  the  Hospital  has 
such  authority.  The  law  properly  with-holds  it  from  them  and  no 
matter  what  their  opinion  may  be  as  to  the  propriety  or  necessity  of 
any  particular  person  being  treated  in  the  Hospital  they  cannot  com- 
mit him. 

Three  parties  have  such  j^ower.  Court  or  law  judges,  as  a matter 
of  jDolice  or  from  motives  of  humanity,  may  order  the  restraint  of  an 
insane  person  in  tiie  Hospital,  the  insanity  being  established  by'  jui  y 
or  commission. 

Public  authorities  having  charge  of  the  poor  may  commit  their 
wards,  the  insanity  being  established  by  at  least  two  reputable  phy- 
sicians who,  within  one  week  after  a personal  examination,  must  give 
a certificate  duly  acknowledged  and  sworn  to  or  affirmed  before  some 
magistrate  or  judicial  officer,  who  shall  certify  to  the  genuineness  of 
the  signature  and  the  respectability  of  the  signers. 

The  insanity  being  certified  to  in  a similar  manner,  patients  who 
have  no  legal  guardians  may  be  committed  by  their  friends. 

There  woiild  seem  to  be  in  these  various  provisions  ample  guar- 
antees that  no  one  should  be  wr  ongfully  deprived  of  his  liberty  on 
the  ground  of  insanity. 

Should  there  be,  however,  any  reasonable  dissatisfaction  with  de- 
cisions thus  arrived  at  or  the  disposition  of  persons  in  irursuance  of 
them,  recourse  may  be  had  to  a writ  of  Habeas  Corjms  and  a rehear- 
ing of  the  case  in  open  court  . secured,  and  errors  of  design  or  igno- 
rance rectified. 

The  patient  being  admitted,  who  pays  for  his  boarding,  medical 
and  other  attendance,  etc.  ? If  committed  by  court,  it  designates 
the  person  or  community  wlio  is  to  pay  ; if  committed  by  any  au- 
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tliorities  having  charge  of  the  poor,  they  make  their  constituencies 
responsible  by  .signing  a bond  in  their  official  capacity  ; if  committed 
by  friends,  they  become  similarly  responsible  in  their  individual  ca- 
pacity. In  at  least  one  of  the  United  States,  all  the  expenses  are 
met  directly  out  of  the  State  Treasury,  and  no  charges  are  made 
against  individuals  or  communities.  When  the  policy  of  establish- 
ing State  Hospitals  was  adopted  in  Pennsylvania,  thirty  years  ago, 
it  was  the  purpose  of  the  authorities  to  establish  a rate  for  indigent 
patients  so  moderate  that  the  cheapness  of  the  Poor-House  might 
not  bring  it  into  competition  with  the  Hospital,  and  the  economical 
instincts  of  the  tax-payer  be  offended  by  the  larger  outlay  for  cura- 
tive care.  The  deficit  which  was  thus  sure  to  occur  In  the  Hospital 
Treasury  was  to  be  met  by  an  annual  appropriation  from  the  State 
funds.  This  policy  has  been  carried  out  ever  since.  The  Hospital 
has  not,  as  is  often  erroneously  sixpposed  from  its  title  of  “State 
Hospital,"  any  fund  that  would  enable  it  to  receive  any  patients  with- 
out the  payment  of  the  moderate  rate  established  by  law.  Yet  mod- 
erate as  it  is  thei’e  are  individuals  and  boroughs  and  townships 
who  find  it  beyond  their  ability  to  pay  it  after  the  first  quarter  has 
expired,  and  the  unfortunate  victim  of  this  most  calamitous  disease 
is  removed  to  be  anew  exposed  to  all  the  causes  of  his  troubles  when 
he  had,  perhaps,  just  mended  enough  to  prove  his  recovery  jxossible. 

What  steps  are  necessary  for  the  discharge  of  a patient  ? The 
court  which  convicts,  and  public  and  private  parties  who  have  vol- 
untarily assumed  the  responsibility  for  their  support,  have  the  power 
as  against  the  Hospital  officers  to  remove  their  patient  whenever 
they  please,  whether  restored  or  not,  whether  harmless  or  dangei’- 
ous.  No  matter  how  decided  or  well-grounded  the  opinion  of  the 
Superintendent  may  be  as  to  the  impropriety  or  danger  of  removal, 
it  has  none  but  an  ordinary  force.  One  Tuesday  a patient  was  re- 
moved by  the  Director  of  the  Poor  who  had  committed  him  ; on  the 
following  Saturday  he  killed  his  wife  with  an  axe.  The  Hospital 
was  not  responsible,  because  it  had  no  power  to  enforce  its  advice. 
This  instance  serves  to  illustrate  the  truth  that  as  the  officers  have 
nothing  to  do  with  bringing  patients  to  Hospitals  so  they  cannot  de- 
tain them  except  in  a ministerial  way.  And  it  is  highly  projDer  that 
it  should  not  be  otherwise,  though  it  is  repugnant  to  one’s  feelings 
to  be  obliged  to  surrender  a half-restored  or  helpless  patient  to  blind 
affection  or  to  ideas  of  cheapness  that  often  lack  as  much  in  econo- 
my as  in  humanity.  While  it  must  always  be  the  most  pleasant  of 
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his  duties  to  send  home  restored  patients,  and  as  promptly  as  is 
prudent.  The  medical  officer  can  hardly  be  expected,  when  still  in 
need  of  Hospital  care  to  discharge  patients  at  the  solicitation  of  pro- 
fessional philanthropists.  When  a court  orders  a patient  to  a Hos- 
pital and  that  patient  is  not  restored,  and  even  when  he  is,  in  some 
cases  it  would  be,  to  say  the  very  least,  discourteous  to  the  commit- 
ting authority  to  release  him  at  the  request  of  relations  or  friends, 
and  such  persons  ai’e  invariably  referred  to  this  authority  for  an  or- 
der of  discharge  This,  no  doubt,  works  inconvenience  at  times, 
but  is  the  lesser  inconvenience  which  prevents  the  greater  springing 
from  the  neglect  of  right  system.  In  the  like  manner  the  wishes 
of  other  committing  parties  are  ascertained  before  discharging  pa- 
tients who  are  still  in  need  of  Hospital  care.  It  thus  appears  that 
in  the  admission  and  retention  of  23atients  the  Hospital  exercises 
functions  exclusively  executive  and  that  it  is  governed  in  this  regard 
by  orders  and  wishes  coming  from  the  outside  and  expressed  accord- 
ing to  law. 

From  the  table  it  appears  that  two  jiersons  received  into  the  Hos- 
pital were  classed  as  not  insane.  One  came  on  transfer  from  jail, 
where  he  was  serving  out  a sentence.  During  seven  weeks  his  con- 
duct was  in  marked  contrast  with  what  it  had  been  in  jail  and  en- 
tirely free  from  symptoms  of  insanity.  He  was  returned  as  a simu- 
lator. 

The  other  was  committed  by  friends,  all  the  formalities  required 
by  law  having  been  complied  with.  The  trouble,  however,  appeared 
to  be  moral  and  not  mental ; this  opinion  being  conveyed  to  the 
friends,  removal  was  at  once  effected  six  weeks  after  admission. 

The  two  reservoirs,  each  having  a caj^acity  of  half  a million  gal- 
lons, were  not  completed  at  the  time  of  their  excavation,  six  years 
ago.  The  settling  of  the  embankments  apjjeared  until  recently  still 
going  on.  The  work  is  now  finished  and  ought  to  be  perfect  and 
durable.  The  lining  consists  of  eight  inches  of  clay,  four  inches  of 
brick,  from  half  an  inch  to  an  inch  or  more  of  coal  tar,  sand  and 
ashes,  well  rolled,  and  four  inches  more  of  brick  thoroughly  laid  in 
cement ; the  edge  being  finished  with  a four  inch  stone  curb. 

To  our  former  stock  of  magic  lantern  slides  354  were  added  ; the 
library  was  increased  by  120  volumes,  100  good  engravings  and  oil 
prints,  and  the  same  number  of  colored  mottoes  handsomely  framed 
in  black  walnut  were  put  on  the  walls;  128  ornamental  shade  trees 
were  planted,  also  1230  hills  of  small  fruits. 
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The  occupations,  both  within  and  without,  have  been  the  same  as 
in  former  years  ; but  more  time  has  been  spent  out  of  doors,  partic- 
ularly by  the  men,  who  have  in  larger  proportion  than  heretofore 
been  regularly  employed  in  farm  work  and  trenching  for  tile  drains. 
The  pic-nics  were  attended  by  88  per  cent,  of  the  men  and  76  per 
cent,  of  the  women. 

The  papers  named  below  have  been  regularly  received  through  th  e 
year.  I would  be  glad  to  be  able  largely  to  lengthen  the  list : 
Muncy  Luminary. 

Bradford  Keporter. 

Danville  Intelligencer. 

Montour  American,  3 copies. 

Susquehanna  Zeitung. 

Weekly  Democratic  Banner,  Williamsport 
Weekly  Gazette  and  Bulletin.  “ 

Carbon  Advocate,  Lehighton. 

West  Branch  Beobachter,  Williamsport. 

Bucks  County  Intelligencer,  semi-weekly. 

Mauch  Chunk  Coal  Gazette. 

Carbondale  Advance. 

Clinton  Republican,  Lock  Haven. 

Wellsboro’  Agitator. 

Columbia  Republican,  Bloomsburg. 

Clearfield  Republican. 

Democratic  Watchman,  Bellefonte. 

Shining  Star,  Danville 

I have  also  to  mention  other  favors  which  it  is  always  pleasant  to 
receive  and  to  see  enjoyed  by  the  Hospital  family,  and  if  this  should 
fall  under  the  eyes  of  any  who  would  like  to  lengthen  this  short  list 
of  benefactors,  but  are  in  doubt  as  to  the  best  mode  of  doing  it,  I 
will  be  glad  to  give  the  necessary  information. 

Two  lady  friends  from  Danville  gave  us  an  excellent  musical  en- 
entertainment. 

The  choir  of  the  Independent  Welsh  Congregation,  a concert. 

D.  Appleton  & Co.,  a reduction  of  twenty-four  dolls,  on  their  Cy- 
clopedia. 

H.  Thornton  and  friends,  a very  pleasant  musical  entertainment. 
Mrs.  M.  C.  Grier,  a bundle  of  illustrated  papers. 

The  Catawissa  String  Band,  an  evening  of  superior  instrumental 


music. 
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Hon.  James  McCormick  and  Dr.  W.  H Bradley,  Public  Docu- 
ments. 

After  having  filled  the  position  of  first  assistant  for  three  years, 
Dr.  McLaughlin  resigned  on  account  of  ill-health.  He  was  skilful 
and  attentive  as  a physicia,n,  and  he  knew  how  to  secure  the  attach- 
ment of  his  patients  by  the  little  acts  of  considerate  kindness  and 
help  outside  of  his  strictly  medical  duties,  which  are  worth  so  much 
in  a hospital,  and  which  made  his  departure  felt  by  many  as  a per- 
sonal loss  He  also  took  with  him  substantial  tokens  of  regard  from 
the  emjfioyes 

Mr.  Kyer,  as  Steward,  Dr.  Massey,  as  First  Assistant,  Mrs.  Hen- 
ry, who  has  occupied  the  position  of  Matron  since  November,  and 
Dr.  Seip,  as  Second  Assistant  since  January,  have,  I believe,  with 
prudence  and  entire  fidelity,  as  well  as  advantage  to  the  Hospital, 
served  the  State  in  the  discharge  of  their  various  duties. 

I wish,  also,  with  warm  approbation  to  refer  to  the  conduct  of  the 
other  employes,  especially  those  who  are  brought  into  more  imme- 
diate contact  with  the  patients.  With  few  exceptions,  their  conduct 
has  been  entirely  praiseworthy. 

For  your  continued  confidence  and  ever  ready  assistance  with  en- 
couragement and  needed  advice  I again  express  my  sincere  grati- 
tude ; and  lastly,  and  above  all,  I desire  to  look  through  and  be- 
yond these  means  and  recognize  the  Overruling  Providence  whose 
aid  in  the  past  I acknowledge,  and  whose  indispensable  blessing, 
for  the  future,  I would  reverently  invoke. 


Danville,  Oct.  11,  1877. 


S.  S.  SCHULTZ, 

Superintendent. 


TABLE  I.— Moyement  of  the  Population. 


MALES. 

female;?. 

TOTAL. 

Number  at  beginning  of  the  year 

184 

127 

311 

Admitted  during  the  vear 

77 

43 

120 

Total  present  in  the  vear 

261 

170 

431 

Dischareed 

68 

40 

108 

Recovered 

22 

10 

32 

Improved 

15 

7 

22 

Stationary 

15 

16 

31 

Died 

15 

6 

21 

1 Not  Insane 

1 

1 

2 

'Remaining  at  end  of  the  vear 

193 

130 

323 

jAverage  present  during  ihe  year 

i - ^ 

188.01 

124.51 

312.52 

TABLE  II. — Admissions  and  Discharges  from  the  Beginning  of 

THE  Hospital. 


MALES. 

FEMALES 

TOTAL. 

Admitted 

457 

283 

740 

Discharged — 

Recovered 

76 

41 

117 

Improved ; 

53 

36 

89 

Stationary 

62 

47 

109 

Died 

72 

28 

100 

j Not  Insane 

1 

1 

i8 

TABLE  III.— Number  at  Each  Age  When  Admitted  in  the  year- 


Age. 

When  Admitted 

When  Attacked. 

MALES. 

FEMALES. 

TOTAL. 

MALES. 

FEMALES. 

TOTAL. 

Under  15  

1 

io  ^ 

5 

5 

15—20 

7 

3 

4 

3 

7 

20—25 

13 

7 

20 

14 

7 

21 

25-3(t 

7 

2 

9 

11 

4 

15 

30—35 

10 

5 

15 

6 

5 

11 

35-40 

9 

'6 

15 

9 

7 

16 

40-45 

4 

„6 

10 

o 

5 

10 

45—50 

4 

6 

10 

2 

6 

8 

50—60 

11 

11 

10 

1 

11 

60—70 

4 

7 

11 

3 

4 

7 

70  -80 

2 

2 

2 

2 

80  and  over.. 

1 

\ 

1 

1 

Unknown 

o 

1 

6 

5 

1 

All  Ages 

77 

'43 

120 

77 

43 

120  ! 

TABLE  IV.— Number  at  Each  Age  from  the  Beginning  of  the 

Hospital. 


Age. 

When  Admitted 

When  Attacked. 

MALES. 

FEMALES. 

TOTAL, 

mai.es. 

FEMALES. 

TOTAL. 

Under  1 5 

3 

3 

23 

14 

37 

15-20 

22 

8 

30 

30 

11 

41 

20—25 

62 

34 

96 

63 

45 

108 

25—30 

57 

27 

84 

56 

26 

82 

30-35 

58 

49 

107 

55 

43 

98 

35—40 

47 

1 41 

88 

42 

43 

85 

40—45 

44 

1 27 

71 

1 33 

25 

58 

45-50 

33 

29 

62 

I 18 

28 

46 

50—60 

0/ 

29 

86 

43 

16 

59 

60—70 

23 

28 

51 

17 

7 . 

24 

70—80 

9 

2 

1 1 

' 4 

1 

5 

80  and  over 

2 

1 

3 

2 

2 

Unknown 

40 

8 

48 

n 

24 

95 

All  Ages 

457 

283 

740 

457 

283 

740  1 

TABLE  V. — Nativity  of  Patients  AoinTTED. 


Nativity.  ; 

Within  the 

Year 

From  the  Beginning 

MALES 

FEM. 

TOTAL. 

MA  LES 

FEM. 

TOTAL. 

Allegheny  County 



1 

1 

Berks  " 

i 

i 

3 

2 

5 

Blair  “ 

1 

1 

2 

2 

Bradford  

4 

2 

6 

20 

ii 

31  I 

Bucks  “ 

... 

... 

... 

2 

2 ^ 

Carbon  " 

1 

1 

2 

2 

4 

Centre  ‘ 

1 

2 

3 

12 

13 

25 

Clearfield  “ 

3 

3 

11 

2 

13  i 

Clinton  ‘ 

2 

2 

5 

6 

11  . 

Columbia  " 

2 

2 

18 

13 

31 

Dai'.phin  ■'  

1 

1 

2 

:'3 

5 

Indiana  ' ' 

i 

1 

1 

1 

Jefferson  “ 

i 

1 

Lancaster  “ 

1 

1 

2 

2 

Lebanon  “ 

1 

1 

1 

1 

9. 

i.ehigli  “ 

1 

1 

1 

r ' 

Luzerne  “ 

9 

5 

14 

58 

k 

85 

Lvcoming  ‘‘  

1 

2 

3 

13 

17 

30 

Monroe  ‘ 

3 

... 

3 

; 10 

10 

Montgomery  “ 

1 

1 

1 

1 

Montour  “ 

1 

i 

2 

9 

12 

21 

Northampton  County 

1 1 

2 

3 

3 

3 

6 

Northumberland  '•  

' 3 

1 

4 

6 

6 

12 

Berry  ' 

2 

2 

Philadelphia  

1 

i 

2 

Potter  “ 

' 

1 

1 

1 

I 1 

2 

Schuylkill  ‘‘  

3 

2 

5 

Snvder  ‘‘  

1 

5 

1 

6 

Sulliyan  ' 

1 

1 

1 

5 

6 

Susquehanna  “ 

1 2 

4 

6 

i 20 

13 

33 

Tioga  

I 2 

... 

V. 

! 8 

H 

19 

Union  ‘ 

! 3 

3 

I 6 

2 

8 

Wayne  ‘ 

1 3 

3 

! 15 

7 

22 

Wyoming  " 

1 1 

1 

2 

■ 11 

6 

17 

York  ' 

I ... 

1 

1 

Pennsylvania  

j 1 

1 

4 

4 ! 

Connecticut  

... 

1 

1 

Massachusetts  

... 

1 

1 

2 ' 

Vermont  

1 1 

1 

2 

2 ' 

New  York  

4 

3 

7 ' 

18 

12 

30 

New  Jersey  

1 

1 

2 

4 

3 

7 

Delaware  

... 

1 

1 

Maryland  

i i 

. . . 

1 

1 

1 

Rhode  Islaml  

1 

• « • 

1 

1 

2 

Germany  

1 4 

2 

6 

34 

16 

50 

Ireland  

* 11 

7 

18 

95 

55 

150 

Scotland  

1 

1 

2 

2 

4 

Switzerland  

... 

1 

1 

Sweden  

1 

I 

2 

Wales  

2 

1 

3 

10 

4 

14 

England  

1 

2 

3 

17 

11 

28  ' 

i Unknown  

4 

1 

5 

1 11 

4 

15  I 

20 


TABLE  VI. — Residence  of  those  Admitted. 


Residence. 

Within  the  Year, 

! From  the  Beginning 

mat.es. 

FEM. 

TOTAL, 

1 

MA  LES 

FEM. 

TOTAL. 

Bradford 

5 

3 

8 

30 

13 

43 

Berks 

1 

1 

Butler 

1 

i 

1 

1 

Camel  on 

1 

1 

Carbon 

3 

3 

6 

5 

11 

Center 

1 

2 

3 

14 

14 

28 

Clearfield 

4 

4 

15 

4 

19 

Clinton 

4 

•> 

6 

18 

16 

34 

Columbia 

3 

3 ; 

26 

15 

41 

Luzerne 

23 

1.5 

38  . 

173 

92 

26 ) 

Lycoming , 

4 

5 

9 

30 

26 

5 ) 

Monroe 

o 

5 

11 

1 

12 

Montour 

2 

2 

4 

28 

23 

51 

Montgomery 

1 

1 

1 

1 

Northumberland 

3 

3 

6 

12 

io 

22 

Potter 

1 

1 

3 

3 

6 

Scbin  Ikill 

1 

1 

2 

1 

3 

Snyder 

3 

1 

4 

Sulliyan ....  

1 

i 

2 

4 

6 

Susquehanna 

4 

3 

7 

i 28 

16 

44 

Tioga 

5 

2 

7 

15 

lo 

30 

Union 

3 

1 

4 

11 

5 

16 

Wayne 

4 

2 

6 

24 

18 

42 

j Wyoming 

1 

1 

2 

lo 

6 

21 

21 


table  VII. OccuPATioisr  of  those  Admitted. 


WITHIN 
,THE  YEAR 


Axe-maker 

, Architect 

i Auctioneer 1 

; Baker ' 

Banker I 

' Barber 1 I 

: Blacksmith 2 

Book  Agent | l 

I Book-keeper ! 

I Boiler-maker . 

' Boatman \ 

Bricklayer i 

Cabinetmaker , 

Carpenter ' I 

Carri^e-maker — 

Civil  Engineer. .. . 

Clerk 

Dentist 1 

Draughtsman . . ' 

Druggist 

Engineer 1 

Farmer 18 

I Fireman 

Grocer 1 

Hatter 1 

HarnesB-maker 

•Jeweller 

Laborer . -2 

Landlord 

Lawyer 

: Limebiirner 

I Liimbermau '■  8 

Machinist i 

Mason 

Miner h 

Miller 1 

Millwright 

Moulder 

Merchant 

Musician 

Painter,  house 

I Photographer 

Pedler 

Physician  1 

Physician’s  son 

Plough-maker 

Potter . 

Pnddler 

Powder-miller 

Plumber 

Railroader 

Railroad  Agent 1 

Roller 

Sawyer 

.School-teacher 1 

Ship  carpenter  — 

Shoemaker 1 

Saloon-keeper ' 

Slater 

Sugar-maker 

Stone-cutter 

Soldier 

Student I 

Store  keeper 1 

i Speculator 


FROM  THE 
BEdlNNtNO 


1 

1 

1 

1 

1 

1 

B 

1 

I 

1 

2 

4 
3 

14 

1 

1 

5 
1 

1 

1 

1 

9.-1 

3 
1 
1 

2 
1 

l3S 

4 
1 

3 

3 

3 

38 

1 

1 

2 

3 
1 
2 
1 
1 

4 
1 
1 
1 
1 
1 
1 

1 

1 

1 

4 

1 

7 

1 

1 

1 

1 

1 

2 

1 

1 


WITHIN  FROM  BE- 
THE  A'EAR  GINNING. 


I 

Tanuer ' 

Tailor I 

Tinsmith | 

Turner 1 

W eaver 

Woolen  Manuf’r.... 

No  Occupation 

Unknown 

females. 

Domestic 

Dressmaker 

Housekeeper 

Teacher 

Nurse 

No  Occupation  — 

LTiiknown 

WIVES  OF 

Barber 

; Basketmaker 

Blacksmith 

Bottler 

Cabinetmaker 

Carpenter 

Dentist 

Engineer 

1 Farmer 

( Florist 

I Hackman 

Laborer 

I Landlord 

I Lawyer 

I j Liveryman 

: Lumberman 

j Lumber  Merchant. 

Merchant 

Millwright 

Miner 

Nurseryman 

Railroader ■ 

Salesman 

Shoemaker 

Stone-cutter  

Tailor 

i Tanner 

VVatchmaker 

Unknown 

DAUGHTERS  OF  i 

Cabinetmaker ! 

Carpenter 

Farmer 

Laborer 

Merchant 

Miner 

Iron  Manufacturer 

Tailor 

Ticket  Agent 

Weaver 

WIDOWS  OF 

Carpenter 

Farmer 

Laborer 

Mining  Supt 

A Domestic 

Unknown 


B 

1 

3 
1 
2 
1 

14 

33 

21 

4 
8 

1 
1 
6 
B 

1 

1 

4 

1 

2 
8 
1 
1 

35 

1 

1 

45 

2 

1 

1 

3 

1 

1 

1 

10 

1 

2 

1 

1 

1 

1 

1 

1 

3 

1 

1 

IB 

8 

2 

3 

1 

2 


2 

3 

3 

1 

1 

.5B 
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TABLE  VIII. — Civil  Conditiox  of  Patients  Admitted. 


Within  the 

Year 

From  the  Beginninh 

MA  LES; 

FEM. 

TOTAL. 

males 

FEM. 

TOTAL. 

Single 

31 

9 

40 

195 

87 

282 

Married  

36 

26 

62 

205 

152 

357  ' 

Widowed 

6 

7 

13 

25 

40 

65 

Unknown 

4 

1 

1 

5 

32 

4 

36 

1 Total 

"I 

43 

120 

; 457 

283 

740  ' 

TABLE  IX.  ^ — How  Committed. 


Within  the  Year 

1 

From  the  BeginninG| 

MA  LES; 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL.  ; 

l 

By  friends 

28 

18 

46 

153 

106 

259  1 

By  Overseers  of  the  Poor 

21 

15 

36 

142 

07 

239  i 

By  Courts 

28 

10 

38 

162 

80 

242  ! 

1 

Total 

77  . 

43 

120 

457 

283 

740  j 

23 


TABLE  XI.— Supposed  or  Assumed  Causes  of  Insanity. 


Causes. 


Apoplexy 

1 Abuse,  Domestic 

“ Parental 

1 Afifection,  Disappointed 

Bereavement 

1 Change  of  Life 

' Child-Bearing,  Excessive 

j Convulsions 

Congenital •_ 

Disappointment  in  Business. 

j Dissipation 

: Dysmenorrhoea 

E{)ilepsy 

' Excitement 

! Excitement,  Religious 

1 “ Political 

Fright 

I Fright,  or  Moral  Shock 

Ill  Health 

j Intemperance  

; Injury  of  Head 

Imbecility 

! Lactation 

i Loss  of  Property 

Malarial  Fever 

Measles 

' Overexertion,  Mental 

I Onanism 

Eneumonia 

! Puerperal 

I Scarlatina 

j Spiritualism 

Starvation  and  Poverty 

’ Sunstroke 

Suppressed  Menstruation... 

Syphilis 

1 Severe  Beating 

Trouble,  Business 

] “ Domestic 

Typhoid  Fever 

Venery 

Unjust  Litigation 

Unassigned 

Total 


i 

Within  the  Year. 

^ROM  THE  Beginning 

]S 

lALEsl 

FEM, 

rOTAL. 

MAEES 

FEM.  [TOTAL. 

4 

I i 5 

1 

5 5 

1 1 

1 

1 

2 3 

1 

2 

3 ! 

7 t 

7 14 

4 4 

1 

1 t 

2 1 2 

i 

1 2 

1 

; 

2 

2 4 

1 

1 

1 

1 

1 

1 

1 1 1 

3 

1 

4 ’ 

30 

8 38 

2 

0. 

2 2 

3 

0 9 

1 

1 

7 

1 S 

1 

1 

1 1 

2 

2 

6 

oc 

3 

... 

3 

40 

1 : 41 

»> 

2 

9 

2 11 

’ 4 

4 

4 

2 9 

1 

1 

‘ 2 2 

1 

1 

1 

! 

1 _ 

1 , 1 

1 

1 

2 

9 

1 

' 2 ; 5 

•2 

2 

15 

15 

i 

1 

1 

0 

21  21 

.i 

ii  1 

1 

1 

1 

1 

: 2 2 

1 

1 

i ' 

...  1 1 

1 1 

1 

1'  ^ 

1 6 

i i 

2 

.1  .. 

4 

4 

1 

1 

4 

4 

1 O 

9 24 

.1  4 

O 

6 

1 1 

20  31 

i 

1 

i:  1 

1 2 

i 

’ 6 

0 

i 1 

1 

1 

1 

.5(1 

1 

74 

272 

151  423 

1 43 

120 

4-57 

283  740 

24 


TAELE  XII.— Form  of  Disease  in  Those  Admitted. 


Within  the  Yeae. 

1 1 

From  theBeginning' 

MALES 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAl>. 

Mania 

....  4H 

25 

71 

273 

172 

445 

Melancholia 

....1  14 

13 

27 

78 

59 

137 

Dementia 

....!  7 

3 

10 

67 

34 

101 

Monomania  

1 

1 

2 

17 

8 

25 

Imbecility  and  Idiocv 

8 

8 

18 

9 

27 

Paresis 

3 

3 

Not  Insane  

1 

1 

2 

1 

1 

2 

Total 

43 

120 

457 

283 

740 

TABLE  XIII.— CojiPLiCATioNS  in  Those  Admitted. 

1 

Within  the  Yeae. 

Feom  THE  Beginning 

MALES  FEM.  TOTAL. 

MA  LES 

FEM. 

1 - 

T(  )TAI/. 

1 

! Epileptic  

1 ...  1 

35 

7 

42 

Homicidal 

1 ...  : 1 

5 

5 

Suicidal 

3 4 1-  7 

14 

8 

22 

Paralytic 

4 

1 

5 

Disease  of  Brain 

1 

; 1 

TABLE  XIV.— Number 

OF  Attacks  in  Those  Admitted, 

Within  the  Yeae. 

From  theBp:(jinning 

l 

1 

MALES:  FEM.  TOTAL. 

MAI.ES 

FEM. 

TOT>AL. 

1st 

55  36  91 

368 

221 

589 

2nd 

11  4 15  1 

43 

42 

85  . 

3rd 

1 ...  1 

5 

4 

9 

4th 

2 i 1 3 

2 

"'■'5 

1 

5th 

...  1 1 1 , 

1 

1 

6 th 

1 

1 

1 

Unknown 

8 1 9 

38 

10 

48 

Total • 

77  43  ; 120 

457 

283 

740 

‘25 


TABLE  XV. — Duration  of  Insanity  Before  Entrance  of  those 

Admitted. 


1 

Within  the  Year. 

From  theBeginning; 

MA  l^ES' 

FEM. 

TOTAL. 

MA  LES 

FEM. 

1 

TOTAL. 

! Less  than  1 month 

5 

3 

8 

26 

18 

44 

; 1 t<)  3 months 

8 

12 

20 

51 

42 

93 

3 to  6 months 

8 

7 

15 

o7 

29 

60 

6 to  9 months 

6 

4 

10 

33 

19 

52 

9 

4 

13 

12  to  18  months 

13 

5 

18 

43 

21 

64 

3 

2 

5 

23 

10 

33 

4 

4 

8 

35 

18 

53 

13 

26 

3 

... 

3 

13 

3 

1 

4 

22 

15 

37 

5 to  10  years 

4 

4 

3t 

33 

67 

10  to  15  years 

5 

1 

6 

24 

13 

37 

9 

9 

18 

1 

1 

9 

5 

14 

i 25  to  30  years 

i 4 

1 

5 

1 Over  30  years. 

5 

3 

M 

Congenital  

1 

i 

5 

4 

9 

! Unknown 

12 

3 

1 

79 

llll 

- i 

: Total 

77 

1 43 

i'^“ 

457 

' 283 

740 

TABLE  XVI. — Recovered  of  Those  Attacked  at  the  Several 
Ages  from  the  Beginning. 


Number. 


Per  Cent.  Reuovred  of 
Those  Attacked  at 
Each  Age. 


Age  When  Attacked. 


MALES  FEM.  TOTAL.  ' M A LES  ’ KE.M.  TOTAL. 


Under  15  years - 

15  to  20  years 8 

20  to  25  years 11 

25  to  30  years 1 1 

3o  to  35  years 12 

35  to  40  years I 7 

40  to  45  year.s ' 6 

45  to  50  years 4 

50  to  60  ; ears ' 8 

60  to  70  year.s : 3 

70  to  80  years 

Over  80  years 

Unknown , ' 4 

All  Ages 76 


1 

9 

4 

7 

9 

1 

3 


9 

20 

15 
19 

16 
7 
7 

13 

3 


6 

117 


26 


TABLE  XVII. — Kecovered  After  Various  Durations  of  the 
Disease  from  the  Beginning. 


Duration  or  the  Disease  Befoke 

Number. 

Per  Cent.  Recovered 

AFTER  EACH  PERIOD 
OP  DURATION  . 

Treatment. 

MALES 

FEM.  TOTAL. 

MALES 

FEM. 

TOTAL. 

Under  1 month 

11 

5 16 

! 

= 

: 

1 to  2 month 

16 

14  30 

2 to  3 months 

4 

7 11 

j 

3 to  6 months 

10 

4 14 

1 ; 

i 

6 to  9 months 

7 

3 10 

; 

. 

9 to  12  months 

3 

1 4 

12  to  18  months 

.5 

3 8 

i 

18  to  24  months 

2 

2 

1 

2 to  3 years 

I 

1 

j 

3 to  4 years 

1 

1 -2  \ 

4 to  5 years 

1 

1 

1 

5 to  10  years 

2 

1 3 

Over  10  years 

1 

1 

Unknown 

12 

2 : 14 

Total 

76 

41  117 

j 

TABLE  XVIII. — Duration  of  Treatment  of  Those  Recovered 

from  the  Beginning. 


Duration. 

Within  the 

Year. 

Vrom  theBeginning 

MA  LES 

FEM. 

TOTAL. 

MA  LES 

FEM. 

TOTAL. 

Under  1 month 

1 

1 

o 

2 i 

1 to  2 months 

5 

1 

6 i 

2 to  3 months 

1 

1 

6 

5 

11 

3 to  6 months 

8 

3 

11 

29 

11 

40 

6 to  9 months 

a 

1 

6 

15 

10 

25  1 

' 9 to  12  months 

4 

1 

5 

: 10 

4 

14  : 

12  to  18  months 

1 

2 

3 

2 

6 

1 18  to  24  months 

1 

1 

2 

1 

' 3 

2 to  3 years 

2 

1 

3 

4 

2 

6 

3 years  and  over '. 

1 

1 

1 

1 

2 

Total 

22 

10 

32 

76 

41 

117 

27 


TABLE  XIX.— Whole  Duration  of  Disease  of  Those  Eecovered 

FROM  THE  Beginning. 


Number  Recovered 
Within  the  Year. 

Number  Recov  erbd 
FromtheBeginning 

MALES 

FEM. 

TOTAL. 

MAL  ES 

FEM. 

total. 

Under  1 month 

1 

1 

' 1 to  2 months 

• • • 

... 

2 to  3 months 

1 

... 

i 

6 

6 

3 to  6 months  

2 

2 

9 

8 

17 

■ 6 to  9 months 

5 

3 

8 

14 

15 

29 

9 to  12  months 

3 

1 

4 

11 

5 

16 

12  to  18  months  

4 

2 

6 

’0 

4 

14 

18  to  24  months... 

1 

1 

2 

2 

4 

2 to  3 years 

... 

1 

1 

2 

i 3 to  4 years 

2 

i 

3 

4 

2 

6 

! 4 to  5 years 

2 

2 

3 

1 

4 

Over  5 years 

2 

2 

3 

1 

4 

1 Unknown 

3 

3 

12 

2 

14 

Total 

22 

10 

1 

32 

76 

41 

117 

TABLE  XX. — Form  of  Disease  of  Those  Recovered  from  the 

Beginning. 


Form  of  Disease. 

1 

Number  Recovered, 

Per  Cent.  Recovered 
OP  EACH  Form  Admitted 

MA  LES 

FEM. 

TOTAL.' 

MA  LES 

FEM. 

TOTAL, 

Mania 

59 

35 

94  i 

Melancholia 

10 

6 

16  ! 

Monomania 

2 

... 

2 ' 

' 

Dementia 

5 

5 

Total 

76 

41 

117  ’ 

1 

1 

28 


TABLE  XXI.— Causes  of  The  Disease  of  those  Recovered  From 

THE  Beginning. 


1 

' Within  the 

Year. 

FromtheBeginning 

1 

MARES  FEM. 
1 

TOTAlo 

MALES 

FEM. 

TOTAL. 

i 

Bereavement 

li  i 1 

3 

Excessive  Ciiild-Bearing 

...|  ...  1 

1 

1 

Epiilepsy 

1 

1 

: 

Fright 

...  4 

4 

i 

Ill  Health 

2 3 

•b 

Injurv  of  Head 

. . 1 1 

2 

Intemperance  

h 1 

10 

Over-exertion,  Bodilv...  

1 

1 

“ Mental  Iv 

...  2 1 

3 

Disappointed  Affectioti 

...  ...  1 

1 

1 

Parental  Abuse 

..  ...  1 

1 

Trouble,  Business 

() 

“ Domestic 

1 .) 

•> 

I - 

Excitement,  Religions 

. 3 2 

0 

Pregnancy  and  Parturition... 

10 

10 

Moral  Shock 

1 

1 

Venery 

1 i 

Unassigned 

60  i 

Total 

.-.I  76  41 

1 

117  1 

i 

TABLE  XXII — .Xativity  of  Those  Recovered  from  the  Begin 

NING. 


I 

„ I Per  Cent.  Recovered 

Nember  Rrcovered,  [ofeach  Case  Admitted 

Country.  - - I ; 


MA  LES 

FEM. 

TOTAL. 

! 

iMALESj  FEM.  iTOTAL. 

! . 

United  State.s,  White 

54 

28 

81 

: 1 

“ “ Colored 

1 

1 

: ! 

England •. 

7 

5 

12 

Ireland 

11 

o 

14 

Germany 

3 

4 

7 

Other  Foreigners 

1 

1 

2 

: 

Total 

76 

41 

117 

29 


TABLE  XXIII. — Deaths  and  the  Causes. 


Cattses. 


Apoplexy 

Eiaiu,  Disease  c.f 

Carbancle 

Chr  IntlainmaTion  of  Stomach 

Congestion  of  Lungs 

Diarrhoea 

Epilf-ptic  Convulsions 

Erysipelas •_ 

Exhaustion  of  Chronic  Insanity 

\ “ A.cute  Excitem't  and 

Typhomania 

Dysentary., 

Dropsy,  Ahdommal 

Exhaustion  of  Cold  Abscess 

“ from  Bed  Sores 

Food,  Persistent  Eefusal  of 

General  Paralysis 

Old  Age 

Organic  Disease  of  the  Heart 

“ “ “ Liver 

Paralysis  after  Apoplexy 

Gliisso-pharyngeal 

Phthisis 

Pysemia 

Pneumonia..., 

Peritonitis 

Pleurisy,  Chronic 

Rectum,  Organic  Disease  of 

Spleen,  Rupture  of 

Strangulated  Hernia 

Suffocation  by  Food 

Syphi  lis 

Tlirombosis  of  Basilar  Artery 

Marasmus 

j Hanging 

j Total 


Within  the  Year.  ! 

Feom  theBeginning 

males: 

FEM.  ! 

TOTAL.! 

MALES! 

FEM. 

TOTAL. 

..  i 

i 

3 

... 

3 

. . ! 

! 

4 

4 

1 1 

i 

2 

2 

1 ; 

• • 

1 

1 

! 

1 

i 

1 

1 

1 1 

i 

2 

2 

1 1 

1 

8 

4 1 

12 

1 

1 

2 

2 

i 

ft 

o 

G 

5 

11 

5 

2 

7 

3 

3 

1 

1 

2 

i 

i 

1 

1 

1 

1 

1 

1 

t 

.. 

1 2 

2 

2 

2 

G 

6 

1 ‘2 

2 

1 2 

. . 

2 

1 

1 

2 

i 

i 

i 

1 .. 

1 

1 

1 

1 3 

1 

4 

1 1 

1 

2 

2 

4 

1 12 

4 

IG 

1 1 

1 

i 1 

1 

' . 

‘ 1 

i 

2 

! •• 

. 

1 

1 •• 

2 

2 

1 •• 

i 

1 

i .. 

I .. 

i 

1 

1 1 

i . 

i 

1 

1 

1 1 

1 

1 

1 

1 

1 

1 •• 

1 

1 

1 

i 

1 

1 

1 

• j 15 

G 

21 

72 

^28  " 

100 

TABLE  XXIV. — Ages  at  Death. 


Within  the  Year. 

FeomtheBeginningI 

males 

FEM. 

TOTAL. 

MALES 

FEM. 

TOTAL. 1 

Under  15  years 

1 

^ 1 

15  to  20  years 

1 

1 1 

20  to  25  years 

3 

5 

8 1 

25  to  30  years 

2 

T 

3 

1 

2 

9 1 

30  to  35  years 

2 

o 

4 

8 

3 

i 

35  to  40  years 

..  i 

0 

3 

9 1 

40  to  45  years 

3 

i 

4 1 

13 

1 

45  to  50  years 

! 

G 

1 

7 

50  to  GO  years 

4 

4 1 

14 

2 

16  I 

GO  to  70  years 

1 

2 

3 

5 

8 

13 

70  to  SO  years 

3 

3 

i ® 

1 

6 

80  to  90  years 

1 

3 

Unknown 

' ■ 

1 .. 

! 1 

1 

2 

Total 

15 

G 

1 21 

72 

28 

100 

30 


TABLE  XXV.— Ratio  of  Deaths. 


Per  Cent, 

Within  the  Year 

From  THE  Beginning 

MALES 

FEM. 

total. 

MALES 

FEM. 

TOTAL. 

Of  all  Admitted 

Of  Average  No.  in  Hospital 

13.97 

4.08 

17.50 

6.71 

15.73 

9.89 

13.51 

TABLE  XXVI.- 


-Dukation  of  the  Disease  of  Those  Who  Died 
FROM  THE  Beginning. 


1 

From  Admissio 
Hospita) 

MALE?  FEM. 

N INTO  From 

TOTAL.  MALES 

1 

THE  At 
FEM. 

TACK. 

TOTAL. 

Under  1 month 

9 

4 

13 

1 

] 

1 to  2 month 

8 

3 

11 

1 

1 

2 

2 to  3 months 

4 

3 

7 

1 3 to  6 months 

8 

2 

10 

3 

4 

7 i 

i 6 to  9 months 

6 

1 3 

9 

4 

1 

5 

9 to  12  months 

4 

' 2 

6 

6 

1 

7 

12  to  18  months 

5 

4 

9 

6 

1 

7 

18  to  24  months 

5 

2 

7 

3 

2 

5 

2 to  3 years 

12 

4 

16 

6 

2 

8 

3 to  4 years 

8 

1 

9 

6 

8 

4 to  5 years 

3 

3 

6 

.. 

6 

5 to  10  years 

13 

2 

15 

j 10  to  15  years 

... 

4 

4 

8 

15  to  20  years 

3 

1 

4 

20  to  30  years 

3 

3 

6 

1 30  to  40  years 

1 

1 

2 

1 40  to  50  years 

50  to  60  vears 

.. 

1 

1 

60  to  70  vears 

1 

1 

Unknown 

5 

2 

7 

Total 

72 

> 28 

100 

72 

28 

100  ■ 

31 


TABLE  XXYII.— REMAiNiNa  in  the  Hospital  at  the  end  of 

' THE  YEAR. 


Age. 

% 

MALES. 

FEMALES. 

TOTAL. 

Under  15  years  

15  to  20  years 

7 

4 

ii 

20  to  25  years 

17 

9 

26 

25  to  30  years 

27 

13 

40 

30  to  35  years 

21 

14 

35 

35  to  40  years 

23 

17 

40  ' 

40  to  45  years 

19 

18 

37  S 

45  to  50  years 

27 

16 

43  i 

50  to  60  years 

26 

17 

43  1 

1 60  to  70  years 

9 

16 

25 

70  to  80  years 

3 

3 

6 

80  and  over 

1 

1 

Unknown 

13 

3 

16  i 

Total 

193 

130 

1 

323 

TABLE  XXVIII.— Remaining  at  the  End  of  the  Year — Dura- 
tion OF  THE  Disease. 


Duration. 

Since  Entering  Hcsp’l. 

Since  the  Attack. 

MALES  feM. 

TOTAL.  1 

mai.es 

FEM. 

TOTAL. 

Under  1 month 

7 i 9 

16  ! 

2 

1 

3 

1 to  2 months 

6 i 2 

8 

2 

2 

2 to  3 months 

5 1 

6 

i 

1 

3 to  6 months  

17  ! 14 

31 

5 

7 

12 

6 to  12  months 

19  6 

25 

10 

4 

14 

12  to  18  months  

28  : 14 

42 

12 

10 

22 

j 18  to  24  months 

11  : 8 

19 

8 

3 

V 

' 2 to  3 years 

25  1 17 

42 

12 

11 

23  1 

1 3 to  5 years 

75  59 

134 

; 30 

10 

40 

' 5 to  10  years 

32 

32 

64 

' 10  to  15  years 

19 

14 

33 

j 15  to  20  years 

6 

8 

14 

20  to  25  vears 

6 

6 

12 

25  to  30  vears 

1 

2 

3 

5 

30  to  40  years 

i 

2 

1 

3 

40  to  50  years 

...  1 ... 

1 

1 

1 

Congenital  

...  1 ... 

6 

5 

11 

Unknown 

...  1 ... 

1 

1 40 

1 ^2 

52 

Total 

j 193  1 130 

323 

i 193 

j 130 

323 

32 


TABLE  XXX. — Operations  of  the  Hospital  eroh  the  Begin- 
ning IN  Each  Year,  Beginning  with  October  1 — Except 
THE  1st  Year,  Which  Begins  withXov.  6tii,  1872. 


1872 
& 

1873 

1873 

d- 

1874 

1874 
& 

1875 

1375 

& 

1876 

1876 
& 

1877 

t 

TOTAL. 

Aduiitted — Males . 

138 

84 

77 

81 

77 

457 

Females 

72 

68 

48 

52 

43 

283 

Total 

210 

152 

125 

133 

120 

740 

Discliarged — Restored,  Ma  1 es . . . 

10 

13 

17 

14 

9*? 

7(5 

“ “ P'emales 

5 

8 

11 

7 

10 

41 

“ “ Total.... 

15 

21 

28 

21 

32 

117 

Improved 

8 

20 

23 

16 

22 

89 

Stationary 

9 

22 

24 

23 

31 

109 

Not  Insane 

9 

Died,  Males 

8 

11 

19 

19 

15 

72 

“ Females 

4 

6 

9 

3 

6 

28 

“ Total 

12 

17 

28 

22 

21 

100 

Whole  Number  in  the  Year 

210 

318 

363 

393 

431 

Average 

116.3 

198.7 

245.7 

277.71 

312.52 

Number  at  End  of  Year 

166 

238 

200 

311 

323 

33 


Gas  and  Water  Works. 


MONTHS. 

1 

i 

i 

i 

GAS.  i 

WATER. 

2 

P 

as 

si 

o 

"s 

o 

73 

j Lime. 

Hard  Coal  Used 
for  heat. 

Coke 

Produced. 

Oi 

cj 

o 

O . 

• Si 

S3 

"s 

O . 

•5  g- 
S 

O 3 

c; 

la 

G 

Coke  Used  for 
Pumping. 

Hours 

Pumping. 

I 18T6. 

1 

LBS.  1 

i 

BU3U.1 

LBS. 

LBS.  1 

i 

! October 

21900 

15  1 

14559 

113300 

31000 

2000 

150K 

1 November 

26T50 

15 

17825 

142200 

21600 

3500 

IIJ 

1 December 

31250 

15 

20823 

162050 

29900 

700 

123  ^ 

j 18TT. 

I January 

28550 

15 

19091 

140650 

27700 

— 

97}tf 

i February 

21615 

15 

14339 

112050 

25800 

93)4 

March 

20800 

15 

2700 

13857 

110050 

26300 

109)4 

! April 

1S685 

15 

4500 

9269 

80000 

20650 

52)4  j 

' May 

122T5 

^ 10 

7750 

8172 

71550 

25500 

.... 

82X 

1 June 

1 11050 

i 

1 9000 

7356 

64650 

22200 

.... 

83 

I July 

11950 

10 

9300 

1 

7956 

67100 

21700 

100 

August 

j 12990 

10 

1 8525 

8857 

74350 

24600 

121)4 

September 

10725 

1 15 

j 0500 

11141 

90850 

18900 

95 

Total 

229540 

160 

48275 

153245 

1235400 

294650 

6200 

12-.9.5 

Daily  Average 

629 

44 

132 

421 

3382 

807 

17 

3,4 

34 


TREASURER’S  REPORT. 


B.  R.  GEARHART,  Tkeasueer,  in  account  with  the  Hospital  for 
the  Insane,  Danville,  Pa.,  for  the  year  ending  Sept.  30th,  1877. 


DR. 


Oct.  1,  1876  To  Balance 8 501  00 

To  Cash  received  for  Board 44,960  73 

To  Cash  received  for  Clothing 4,890  35 

TO  To  Cash  received  for  Produce 1,108  91 

To  Cash  received  for  Damages 171  75 

To  money  received  for  Interest  on  over-due  board 57  36 

Oct.  1,  1877.  To  State  Appropriation 21,500  00 


CR. 


872,690  10 


Oct.  1,  1876_,,  By  Amount  paid  out  on  orders  of  Dr.  S.  S.  Schultz, 


TO  Superintendent 872,656  83 

Oct.  1,  1877.  By  Balance 33  27 


$72,690  10 


We  hereby  certify,  that  having  examined  the  foregoing  account 
of  the  Treasurer  of  the  Hospital  for  the  Insane  at  Danville,  I'a.,  for 
the  year  ending  September  30th,  1877,  and  compared  the  vouchers 
with  the  entries,  find  the  same  correct. 


THOMAS  CHALFAHT, 
T.  O.  VAN  ADEN. 


} 


Auditing 


Committee. 


October  1st,  1877. 


S5 


EXPENDITURES. 


The  Tash  paid  out  on  the  Superintendent  s orders  has  been  for 
the  following  purposes  : 


Officers’  Salaries 

Wages  of  Emploj’ees 

Attendants 

Baker 

Cooks 

Carpenters 

Charaberraaids 

Coacbraan 

Engineers  and  Eireinan 

Fanners 

Garden  

Laundry 

Porters 

Seamstress 

Supervisors 

Watchman 

Apples, Green,  331  bush 

Apples,  Dried,  434  lbs 

Beef,  Fresli,  48890  lbs 

Beef,  Corned,  5672  lbs 

Butter,  12833  lbs 

Barley 

Brooms 

Buckets 

Baskets 

Beans 

Books 

Buckwheat  flour,  500  lbs 

Brushes 

Berries,  749  qts 

Corn  Meal,  1300  lbs 

Crackers,  217  lbs 

Chocolate,  137  lbs 

Castings 

Cherries,  681  qts 

Clothing 

Coal,  Hard,  1420  Tons 

Coal,  Soft,  152  Tons 

Carpets 


S 5,944,46 


84,659  21 
. 538  90 

. 492  00 
. 406  62 

. 477  35 
. 240  00 

. 1.779  00 
. 1,075  43 
..  756  00 

590  26 
..  419  00 

..  276  40 
..  586  00 
..  365  93 

13,262  10 

181  25 

30  1 1 

4,519  72 

471  48 

3,546  53 

9 75 

49  75 

22  26 

5 25 

6 OO 

377  08 

17  28 

154  50 

108  00 

20  00 

18  94 

52  06 

14  38 

30  42 

2,577  02 

3,516  00 

927  20 

165  30 


36 


]!ofBns 

!!!onfectionarj' 

yheese,  2777  lbs 

Jorn  Starcli 

,’urrants,  greeti,  96  qts 

!Iiirrants,  dried,  122  lbs 

Dider,  507  gals 

Dandles,  36  lbs 

Doffee,  5774  lbs 

Drugs  & Chemicals 

Dry  Goods 

Drain  Tile 

^ggs,  2113  doz 

ixpressage 

Expense  sending  patients  home. 

Extracts,  flavoring 

?ish,  fresh,  107OU  lbs.; 

Fish,  salt,  22  bbls 

Furniture 

Freight 

Fittings 

Farina. 

Feed,  42750  lbs 

Flour.  550  bbls 

jlass 

Drapes,  981  lbs 

Drain,  408  bush 

Duano 

3um  blankets  <trc 

Delatine 

flams  2341  lbs 

[iominy,  11  bbls 

FTarness  & repairs 

Fiats  & Caps 

Honey 

[lops 

Hauling  Coal 

Hardware 

[nstruments,  surgical 

[nsnrance 

implements 

Lye,  14  cases  

Lime,  1320  bush 

Magic  Lantern  Slides 

Molasses,  854  gals 

Mutton,  3496  lbs 

Melons 

Manure 

Mattresses  & curled  hair 

Maccaroni  

New.spapers 

Notions 

Oil 

Oranges 

Oysters 

Oat  Meal 

Overpaid  Board 

Onions  10  bush 


342  60 

6 25 
391  50 

4 00 

7 75 

9 14 
41  14 
11  52 

1,370  89 
1,003  10 
2,766  39 
289  90 
334  90 
41  75 
32  80 
13  00 
928  87 
275  75 
419  00 
530  87 
175  24 

5 50 
526  59 

4,504  28 
107  90 
52  28 
164  97 

10  00 
64  00 

8 30 
321  38 

59  75 
131  57 
45  85 
1 90 
28  40 
226  00 
643  88 
31  50 
2,030  38 
180  95 
94  00 
121  48 
393  16 
463  22 
419  68 

23  15 
125  00 

1,168  30 
8 75 
67  10 
338  08 
263  09 
11  00 

24  70 
23  25 

277  23 
4 00 


Peaches,  green 

Peaches,  dried 

Potatoes,  810  hush 

P(,rk  1871  lbs 

Poultry,  1525  lbs 

Pictures..: 

Postage,  Bo.x  Rent,  &c 

Printing,  Reports,  &c 

Peas..., 

Painting 

Prunes,  230  lbs 

Queensware 

Rice,  1029  lbs 

Retorts,  fire  brick 

Returning  Eloped  Patients 

Raisins, 93  lbs 

Repairs 

Starch,  340  lbs 

Soda  292  lbs 

Shoes  & Slippers  

Seeds,  Farm  & Garden 

Sausage 

Sundries 

Straw 

Spices 

Sugar,  15253  lbs 

Soap  3792  lbs 

Stationery 

Shoeing 

Stock 

Salt  IS  sacks 

Trees 

Tobacco,  240  lbs 

Tobacco,  0 Doz 

Tin  Ware 

Tapioca 

Tea,  1248  lbs 

V'eal,  678  lbs 

Window  Shades 

Whiskey,  44  gals 

Wine,  50  gals 

MISCELL.4NEOUS. 

Iron  Barrows  

Weaving  Carpet  ..  

Entertainnieiu 

Traelling  Expenses 

Jacket  Kettles 

Foot  Boat 

10  Acres  Land 

Canary  Birds 

Felting 

Stewards  Incidentals 


96  50 
4 84 
G52  10 
234  30 
184  95 

530  94 
142  00 
266  20 

15  50 
1,348  90 

14  94 
288  98 

75  32 
93  30 
80  95 
9 43 
646  18 
25  32 
8 65 
729  71 
174  67 

15  48 
95  07 
21 '35 
38  50 

1,623  79 
3110  06 
131  70 
180  28 
1,845  87 
37  00 
211  05 
179  83 
17  25 

531  70 
4 50 

561  60 
68  42 
30  55 
110  (10 
63  75 


$ 95  00 

17  85 
10  00 
93  36 
, 213  50 

10  00 
. 2,262  18 
16  00 
45  00 
. 300  68 

3064  57 


$72,656  83 

F.  C.  EYER,  Steward 
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Income  and  Outgo  for  Building  Purposes. 


S.  S.  SCHULTZ,  M.  D.,  Superintendent,  in  account  with  the 


State  of  Pennsylvania,  on  building  account. 

DE. 

Nov.  1,  1876.  Cash  from  State  Treasurer 8 G,000  00 

Feb.  ],  1877.  “ “ “ “ 5,000  00 

Ma.v  5,  “ “ “ “ “ .' 15,000  00 

.June  8,  “ “ “ “ “ 10,000  00 

.July  3,  “ “ “ “ “ 15,000  01) 

Sept.  1,  “ “ “ “ “ 18,500  00 

From  sale  of  Stone , 667  08 

Oct.  1,  1877.  Balance 4 41 


70,172  09 

CE. 

Balance  Oct.,  1,  1870 S 100  21 

Brick  7.927  09 

Brown  Slone 10,107  70 

Clay  Pipe 133  02 

Engineer.  ...  48  50 

Felt  Roofing 439  50 

Freight 728  43 

Furniture 010  50 

Glass,  Paints,  Oil 1,304  38 

Glue 41  47 

Hardware,  Nails,  Beams,  etc 1,172  84 

Hauling 440  71 

Iron  Pipe,  Fitting,®,  etc 474  78 

Lightning  Rods  (co[)per)  and  Points 227  70 

Lime,  Sand,  Cement 2,732  62 

Legal  E.xpenses 50  83 

Lumber,  Shingles 11,079  56 

Quarry  Rent 1,275  00 

Slate 1,000  00 

Smithing  and  Iron  Work 565  51 

Stamps,  Revenue 10  hO 

Tin  and  Tin  Work 076  95 

Travelling  Expenses 82  31 

Wage.®,  Contract  and  Day — Carpenters 6,515  48 

Laborers 2,090  21 

Masons  and  Bricklayers  10,835  47 

Painters 1,235  98 

Plasterers 125  00 

Quarry  Expenses,  Including  IlauUug 4,204  16 

Tenders 3,19o  29 

Wheelbarrows  and  Scaflblding  Poles 73  83 


$70,172  09 

The  vouchers  for  these  expenditures  are  in  the  Auditor  General’s 
office,  at  Harrisburg ; the  duplicates  are  on  file  in  the  Hospital  safe. 
Danviele,  Pa.,  October  11,  1877. 
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LIST  OF  COUNTIES 

FOR  WHOSE  INSANE  THE  HOSPITAL  WAS  ESTABLISHED. 


Monroe, 

Columbia, 

, Centre, 

Carbon, 

Montour, 

Clearfield, 

Pike, 

Sullivan, 

Elk, 

Wayne, 

Bradford, 

Cameron, 

Northumberland, 

Union, 

Snyder, 

Susquehanna, 

Lycoming, 

McKean, 

Wyoming, 

Tioga, 

Potter, 

Luzerne, 

Clinton. 

i 

RU  LES 

TO  BE  OBSERVED  IN  BRINGING  PATIENTS  TO  THE  HOS- 
PITAL. 

1.  Before  the  admission  of  a patient,  nnless  when  sent  hy  a?i  order  of 
Court,  t he  Superintendent  shall  he  furnished  with  the  certificate  of  twophy- 
siciuns  as  to  his  insanity,  sioorn  to  and  certified  as  required  by  law. 

(See  page  44.) 

In  the  case  of  a private  patient,  or  one  supported  by  bis  relatives 
or  friends,  or  yiiardimi,  or  charitable  organization  or  committee,  a re- 
quest by  a near  relative,  or  friend,  or  guardian,  that  he  may  be  ad- 
mitted into  the  institution  shall  also  be  fuinished  the  Superintend- 
ent, also  a bond  with  a satisfactory  security  for  the  payment  of 
ooard  and  other  necessaiy  expenses  while  in  the  hospital,  as  well 
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as  his  removal  when  required  by  the  Trustees  or  Superintendent. 
A patient  thus  received  shall  make  a payment  of  thirteen  weeks’ 
board  in  advance,  at  the  time  of  admission,  and  if  removed  before 
the  expiration  of  the  thirteen  v/eeks  without  the  consent  of  the  Su- 
perintendent, no  part  of  the  payment  shall  be  refunded.  Parlies 
unknown  to  the  officers  of  the  Hospital  loill  famish  such  evidence  of  the 
responsihilitp  of  the  signers  of  the  bond  as  icill  he  satisfactory  to  stran- 
gers. Neglect  of  this  requirement  icill  be  sure  to  result  in  annoyance  and 
needless  expense. 

Authorities  having  charge  of  the  poor  bringing  a patient,  will  be 
required  to  give  a bond  for  the  payment  of  board  and  all  necessary 
expenses,  and  the  removal  of  the  patient  when  requested  by  the 
Superintendent.  They  shall  also  pay  thirteen  weeks’  board  in  ad- 
vance at  the  time  of  admission. 

2.  Whenever  a patient  is  sent  to  the  Hospital  by  the  order  of 
any  Court  or  Directors  of  the  Poor,  the  order,  or  warrant,  or  copy 
thereof  by  which  a person  is  sent,  shall  be  lodged  with  the  SujDerin- 
tendent. 

3.  Every  patient,  before  admission,  shall  be  made  perfectly  clean 
and  free  from  vermin  or  any  contagious  or  infectious  disease. 

4.  Every  jtatient  shall  be  provided  with  such  an  amount  and 
quality  of  clothing  as  will  admit  of  frequent  changes,  and  make  him 
perfectly  comfortable. 

5.  A written  history  of  the  case  should  be  sent  with  the  patient, 
and  if  possible  some  one  acquainted  with  the  individual  should  ac- 
company him  to  the  Hospital,  from  whom  minute,  but  often  essen- 
tial particulars  may  be  learned. 

G.  The  price  of  board,  including  washing,  mending,  and  attend- 
ance for  all  who  are  supported  at  the  public  charge,  is  three  dollars 
per  week.  For  private  patients,  or  those  supported  by  themselves 
or  their  friends,  the  price  varies  from  three  dollars  and  fifty  cents  to 
five  dollars  or  more,  per  week ; according  to  the  trouble  and  expense 
incurred  and  their  ability  to  pay.  Those  able  to  do  so  are  expected 
to  pay  at  least  the  expense  of  the  support  of  the  patient,  which  is 
considerably  above  the  lowest  rate. 

7.  The  obligations  of  the  ninth  commandment  are  not  suspended 
in  our  intercourse  with  the  insane.  In  bringing  a patient  to  the 
Hospital,  an  irreparable  injury  is  often  done  by  disguising  from  him 
the  fact  that  his  physicians  and  friends  consider  him  sick,  and  that 
it  is  proposed  to  take  him  to  an  Hospital,  where  his  chances  of  being 
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cured  are  the  best  that  can  be  afforded  him,  and  whence  he  will  be 
taken  home  again  as  soon  as  he  shall  be  restored.  The  ingenuity 
of  the  deception  does  not  alter  its  character,  nor  does  the  helpless- 
ness of  the  person  against  whom  it  is  practiced.  Use  force,  if  neces- 
sery,  and  let  there  be  enough  of  it  at  the  outset  to  make  it  imposing  ; 
but  deception  never.  Packages  for  patients  must  be  prepaid  and 
addressed  to  them  in  care  of  the  Hospital. 

Visitors  are  admitted  to  the  Hospital  every  week  day,  from  10  to 
12  A.  M.  and  from. 2 to  4 P.  M.,  but  no  visitors  shall  be  admitted 
to  any  of  the  occupied  wards  without  express  permission  of  the  Su- 
perintendent, and  especial  care  is  to  be  taken  that  no  amount  of 
visiting  is  permitted  which  shall  prove  injurious  to  the  patients. 

Application  should  be  made,  and  the  proper  blanks  secured  and 
filled  out  and  signed,  before  the  patient  is  brought  to  the  Hospital. 
Blanks  for  this  purpose  may  be  obtained  at  the  Hospital,  through 
letter  or  otherwise,  or  from  the  Treasurer  or  either  of  the  Trustees. 

All  communications  with  regard  to  the  admission  of  patients,  their 
condition,  etc.,  to  be  addressed  to 

S.  S.  SCHULTZ, 

Supt.  of  the  State  Hospital  for  the  Insane, 

Danville,  Pa. 
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HISTORY  OF  THE  CASE. 


The  Relatives,  Fkiends  ok  Guardians  of  Patients,  making  applica- 
tion for  their  admission  into  the  State  Hospital  for  the  Insane,  at 
Danville,  Pa  , are  requested  to  annex,  with  the  assistance  of  the 
Family  Physician,  precise  and  full  answers  to  as  many  of  the  fol- 
lowing questions  as  are  applicable  to  M 

and  send  them  IMMEDIATELY,  by  mail  or  otherwise,  to  Dr.  S.  S. 
Schultz,  Superintendent  of  the  Hospital.  If  not  sent  before,  these 
Answers  should  come  with  the  Patient  to  the  Hospital : 

1.  What  is  the  name  of  the  patient  ? 

Age? 

Place  of  birth  ? 

Residence  ? 

2.  What  is  the  profe.ssion  or  occupation,  and  reputed  pecuniary  circumstances  of 

the  patient  ? 

If  female,  state  profession  or  occupation,  &c.,  of  father  or  husband  ? 

3.  Is  the  patient  married,  or  single  or  widowed  ? 

How  long  since  first  married  or  widowed  ? 

If  patient  has  had  children,  state  their  number,  and  the  date  of  the  birth  of 
the  last  ? 

4.  What  is  supposed  to  have  been  the  exciting  cause  of  the  insanity  ? 

Is  it  a moral  cause,  such  as  disappointment,  fright,  love,  &c.,  or  a physical 
cause,  such  as  fever,  the  immoderate  use  of  any  intoxicating  agents,  bod- 
ily  injury  serious  illness,  or  accident  affecting  the  nervous  system,  &c,  ? 

5.  What  haye  been  or  are  the  prominent  symptoms  of  the  malady  ? 

Has  any  obvious  change  in  its  form  occurred  ? 

Does  it  appear  to  be  increasing,  decreasing,  or  stationary  ? 

6.  Does  any  constitutional  or  hereditary  predisposition  to  nervou.s  affections  exist 

in  the  family  of  the  patient? 

Was  pny  relative  of  the  patient  ever  insane? 

If  so  state  particularly  whether  on  the  father’s  or  mother’s  side,  or  both  ? 

7.  Is  the  patient  subject  to  periodical  attacks  of  any  other  malady;  to  any  un- 

usual discharge,  or  suppression  or  obstruction  of  any  customary  dis- 
charge ; to  sores,  eruption,  rupture,  epilepsy,  or  palsy  ? 

Specify  any  bodily  infirmity  or  disease  of  the  patient? 

8.  What  is  the  original  disposition  and  intellectual  capacity  of  the  patient  ? 
Mention  general  habits  of  life,  predominant  passions  or  prejudices,  and  any 

habitual  vice,  or  intemperance ; does  the  patient  use  ardent  spirits, 
opium,  tobacco,  &c.  ? 
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9.  Are  there  lucid  interyals,  or  any  great  remission,  or  excerbation,  and  do 

such  changes  occur  at  uncertain  times,  or  at  stated  periods  ? 

10.  Does  the  patient  rave  indifferently  on  various  subjects,  or  chiefly  on  one? 
What  is  that  subject  ? 

Mention  particularly  any  permanent  or  remarkable  illusions  ? 

11.  Has  the  patient  ever  threatened  or  attempted  to  commit  suicide,  or  any  act 

of  self-injury  ? 

By  what  means  ? 

Is  the  propensity  now  active? 

12.  Does  the  patient  manifest  any  disposition  to  injure  other  persons,  and  how  ? 
Or  cherish  any  malicious  designs? 

Is  the  morbid  train  of  thought  excited  by  any  particular  subject  or  event  ? 

13.  Is  the  patient  inclined  to  tear  clothes,  or  to  break  windows  or  furniture  ? 

14.  Since  the  commencementof  the  insanity  what  have  been  the  patient’s  habits? 
Cleanly  or  filthy  ? 

Slate  particularly  whether  the  patient  is  attentive  to  the  calls  of  nature? 

15.  Was  the  head  of  the  patient  ever  severely  injured  ? 

16.  How  long  before  accession  of  insanity  were  any  such  precursory  symptoms 

observed,  as  the  following,  viz  : Unusual  depression  or  elevation  of 

spirits,  or  any  remarkable  alteration  in  temper,disposition,feelings,opin- 
ions,  conduct,  sleep,  appetite  state  of  the  bowels,  or  health  of  the  patient? 
Previous  to  these  symtoms,  had  the  patient  been  remarkable  for  any  degree 
of  oddity,  eccentricity,  or  mental  infirmity  ? 

17.  H as  the  patient  been  insane  previously  ? 

If  so  specify  the  date,  duration,  and  form  of  each  previous  attack  ? 

18.  Has  the  patient  ever  been  treated  for  insanity  in  this  or  any  other  Hospital 

for  the  Insane  ? 

If  so,  how  often  and  how  long  on  each  occasion  ? 

When,  in  wliat  condition  and,  if  not  cured,  for  what  reason  was  the  patient 
discharged  ? 

19.  How  LONG  has  the  patient  been  insane? 

Did  the  disorder  come  on  gradually,  or  suddenly? 

20.  What  has  been  done  for  the  recovery  of  the  patient? 

And  with  what  effect  ? 

Mention  particularly  wlielher  depletion,  by  blood-letting,  leeches,  cathartics, 
low  diet,  &c.,  has  been  employed,  and  to  what  extent? 

21.  Has  the  patient  been  subjected  to  any  mechanical  restraint? 

If  so,  specify  the  length  of  tune,  and  manner  in  which  the  restraint  was  ap- 
plied ? 

22.  You  are  requested  to  state  any  other  circumstances  which  you  may  think  of 

intere.>^t  or  importance. 
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PHYSICIANS’  CERTIFICATE. 


We of in  the  County 

of Slate  of  Pennsylvania 

of in  the  County  of State  ot 

Pennsylvania,  practitioners  of  niedicine,  do  hereby  certify  that  we  liave,  within 

one  week  of  date  hereof,  made  a per.sonal  examination  of 

of. in  the  County  of. State  of 

Pennsylvania,  and  we  believe  to  be  insane  and  a proper  person  to  be  sent  to 

the  State  Hospital  for  the  In.sane,  at  Danville. 

In  Testimony  Whereof,  we  have  hereunto  set  our  hands  this 

day  of A.  D.  18... 


M.  D. 

M.  D. 

State  of  Pennsylvania  • ) 

County  of / 

On  this day  of A.  D.  18...,  before  me,  a 

in  and  for  the  County  aforesaid,  personally  came 

and above  named, 

who  acknowledged  in  due  form  the  forgoing  as  their  certificate,  and  their  signa- 
tures thereto  as  genuine,  and  who  being  duly  Sworn,  severally  and  each  for  him- 
self, do  dispose  and  say  that  the  facts  set  forth  therein  are  correct  and  true  ; and  I 
do  hereby  certify  to  the  genuiness  of  the  said  signatures  and  to  the  respectability 
of  the  above  named  signers. 

WiTNiBS  my  hand  and  seal,  the  day  and  year  last  above  named. 

[seal,] 


REQUEST  FOR  ADMISSION. 


I of. in  the  County 

of. .State  of  Pennsylvania, of 

the  patient  above  named,  do  hereby  request  that  he, 

the  said be  admitted  as  a patient  into  the  State 

Hospital  for  the  Insane,  at  Danville.— *He  having  no  legal  Guardian. 

18... 

*If  tlie  patient  have  a legal  Guardian,  the  request  must  be  made  by  him,  in  which  case  this 
clause  may  be  erased. 
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I 

I 

BOND  FOR  PUBLIC  PATIENTS. 


Whereas, a resident  of 

Q the  County  of. , State  of  Pennsylvania,  has  been  admitted 


s a patient  into  the  State  Hospital  for  the  Insane,  at  Danville,  in  said  State  : 

Now,  Therefore,  We  the of  the  Poor  of  the 

in  the  County  of in  said  State,  in  behalf 

)f  the  inhabitants  of  said do  hereby  covenant  and  agree 

I'hat  we  will  well  and  truly  pay  or  cause  to  be  paid  to  the  Trustees  of  the  said 

Tospital  the  sum  of. dollars,  and cents  per  week,  for  the. 

loard  of  said so  long  as he  shall  continue  a pa- 

ient  in  said  Hospital,  with  such  extra  charges  as  may  be  occasioned  by 

requiring  more  than  ordinary  care  and  attention,  to  provide  for suitable 

clothing,  and  to  pay  for  all  such  necessary  articles  of  clothing  as  shall  be  pro- 
cured for ;...by  the  officers  of  said  Hospital,  and  to  remove from 

said  Hospital  whenever  the  room  occupied  by shall  be  required  for 

a class  of  patients  having  preference  by  law  to  be  received  into  said  Hospital; 

and  if. he  shall  be  removed  at  the  request  of  the  said..., 

of  the  Poor  before  the  expiration  of  six  calendar  months  after  admission,  to  pay 

board  for  twenty-six  weeks,  unless he  shall  be  sooner  cured.  Also,  to 

pay,  not  exceeding  fifty  dollars,  for  all  damages he  may  do  to  the  furniture. 

or  other  property  of  said  Hospital,  and  for  reasonable  charges  in  case  of  elope- 
ment, and  funeral  charges  in  case  of  death. 

Payment  to  be  made  quarterly,  in  advance,  and  at  the  time  of  removal, 
with  interest  on  each  bill  from  and  after  the  time  it  becomes  due;  skoald  pay- 
ment be  not  so  made  and  collection  thereof  be  made,  through  the  attorney  of  the 
Hospital,  such  attorney’s  costs  and  charges  for  collection,  not  exceeding  ten  per 
centum  of  the  amount  collected,  shall  also  be  paid. 

Witness,  our  hand  this day  of. 

A.  D.  187... 


1 of  the  Poor  of 


in  the  County  of 


Signed  and  sealed  in  the  presence  of 
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BOND  FOR  PRIVATE  PATIENTS. 


Know  All  Men  by  These  Presents,  That  wo 

of. in  the  County  of. 

State  of  Pennsylvania,  and of 

in  tlie  County  of State  of  Pennsylvania,  are  held  and 

firmly  hound  unto  tlie  Trustees  of  the  State  Hospital  for  the  Insane,  at 
Danville,  Pa.,  in  tlie  sum  of  Five  Hundred  Dollars,  for  the  payment  of  which 
we  jointly  and  severally  bind  ourselves  by  these  presents. 


Whereas, of 

in  the  County  of and  who  is  insane,  has  been 


admitted  as  a patient  into  the  State  Hospital  for  the  Insane,  at  Danville  : 

Now,  Therefore,  the  Condition  of  this  Obligation  is.  That  if  the  said 
cbligors  shall  [>ay  to  the  Superintendent  or  Treasurer  of  said  Hospital  or  their 

successors  in  office  the  sum  of dollars,  and 

cents  per  week,  for  the  board  of  said  patient,  so  long  as  he  shall  continue  in'’ 

said  Hospital,  with  such  extra  charges  as  may  be  occasioned  by requiring 

more  than  ordinary  care  and  attention,  and  shall  provide  for suitable  cloth- 

ing, and  shall  pay  for  all  such  necessary  articles  of  clothing  as  shall  be  procured 
for by  the  officers  of  said  Hospital,  and  shall  remove from  said  Hos- 
pital whenever  required  to  do  so  by  the  Superintendent ; and  if he  shall  be 

removed  by  the  request  of  either  of  us,  or  by  any  one,  before  the  expiration  of 
three  calendar  months  after  the  admission,  then  if  said  obligors  pay  board  for 

thirteen  weeks,  unless he  should  be  sooner  cured,  and  if  they  also  pay,  not 

exceeding  fifty  dollars,  for  all  damages he  may  do  to  the  furniture  or  other 

property  of  the  Hospital,  and  for  reasonable  charges  in  case  of  death ; such  payment 
for  clothing  and  hoard  to  be  made  in  advance  quarterly,  and  at  the  time  of  remo- 
val, with  interest  on  eacii  bill  from  and  after  the  time  it  becomes  due;  should 
payment  be  not  so  made  and  collection  thereof  be  made  through  the  attorney  of 
the  Hospital,  such  attorney’s  costs  or  charges  for  collection,  not  exceeding  ten 
per  centum  of  the  amount  collected,  to  be  also  paid,  then  this  obligation  to  be 
void,  otherwise,  to  remain  in  force. 

Sealed  with  our  seals,  and  dat.d  the., day  of. 187... 

[seal.] 

[seal.] 

Signed  and  sealed  in  presence  of 


This  bond  has  the  following  endorsement  which  will  be  filled  out  : 

CERTIFICATE  of  a Judge  of  Court,  Justice  of  the  Peace,  or 
Alderjian,  as  to  the  Responsibility  of  the  Sureties. 

After  suitable  investigation  made  I consider  this  Bond  good  and  the  obligators 
responsible. 
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